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CALIFORNIA STATE 


RAILROAD 
MUSEUM 


MS 43 Western Pacific 


Record Group 2: Office of the Treasurer 
Indexes to Authority for Expenditure Files, 16 boxes, 1910-1983 
Box 5, Station Set, Ato N 


As projects were assigned AFE numbers, the department which had charge of the project would prepare 
index cards to keep track of projects. Managers and clerks would refer to the index cards to find the AFE 
files for review or document filing. Some indexes would be arranged by station or location, and others by 
year assigned or by project type. Individual departments would prepare their own indexes for their own 
purposes. It is important to note that a project having an AFE number might be cancelled or postponed 
depending on availability of funding or last-minute change of plans. This would be noted on the index cards 
in most but not all cases. Some AFEs would be carried over to following years under the same number. 
AFEs approved toward the end of the year would of necessity be completed in the following year. 


The WP maintained indexes to the AFEs in various formats and in various offices between 1910 and 1983. 
Before 1910 the railroad was considered to be under construction and there were no AFEs. After 1983, WP 
was merged into the Union Pacific and ceased to have its own AFE process. 


The AFE index cards in the CSRM collection were maintained by several departments and are in either 5x7 or 
4x5 card format. These cards were stored in the Stockton warehouse after 1983 as Union Pacific no longer 
had a use for them. There are two 5x7 sets and one 4x5 set arranged alphabetically by location (generally by 
station name). There is one 5x7 set arranged by year of authorization. There is one 5x7 set that appears to 
have been maintained by the Chief or Division Engineer and is arranged by project category. There is a mixed 
set of 5x7 and 4x5 cards for locations and projects on the Sacramento Northern, a WP Subsidiary. 
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A. CARLISLE & CO. 


STATIONERY - [PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, CAL. 


oe —LOROVEEE 
ee > 3] ra. cl serve Hutchin Lum-~ 
ber 
Retire tema Fe ee acct, value of three spur 
tracks peers serving Hutchinson Lumber Co, 
at Adelaide, Calif. which are no longer in 
existence, as follows: Spur No. 1 - 956 ft, 


Spur No. 2- 1049 feet=- Spur No, 3 - 2620 feet, - 


Constructing 9500! spur track to serve propose 
mill of Hutchinson Lumber Co. at Adelaide, 


serve 


87- 2,721", setout 
6*, spur tr rack No. 3- 540%, spur 

Pere No. 4 - 301') to serve National Weo 
Corp. Adelaide 


d Treating 
» Calif.(Not included 1947 Budget) 


ALAMEDA, CALIFORNIA (1) 
ees CALIFORNIA 


36-78 Purchase one unloader for Volkswagon of America's Northern 


California Facility to be served via WP and located in the 
Alameda Belt Line at Alameda, California. 


ALMANOR, CALIF, (N, 

105-352 Graveling & surfacing road on W,.P, property : 
leading from the county road to station, Almanor, 

107-52 Install tie plates in east end of side track, 
Almanor, Calif, _ StenRe: 3 

64-55 Install 525 lineal feet of 2" water line from 
water tank to section facilities at Almanor, 


Calif, (Northern California Extens ion) 


158-58 Constructing 1700-foot spur track to serve Fruit 
Growers Supply Co.,N.CeE. > 
100-38RP Construction section building . 
228-358 Installing telephone booths. ee 
47-39 — Extending tail_of _wye track 60 feet to serve 
Moores & Langberg, 
CANCELLEBOnstruct frame freight shelter. 


ALMANOR, CALIF, (N.C.E.) 7 (2) = 
koe eS Bihan lant : 
C-37=40 Capitalize value of track metal e $65 ft. track 


on right of way, and retire 1535 ft. track off 


right of way formerly serving Fruit Growers 
Supply Company. 


Installing 2 bent timber ore loading ramp with 
#2ron and place crushed rocix Se ee for ramp 


a oe 


approach, To be located at Spur Track off tail 


track of Wye at Almanor, Calif. To serve CGali- 


fornia Chemical SGndans. 
55-63 Construct 3,704! easterly extension to Almanor Siding. 


535-6 Retir tail track and Ore. spur 330! 


ALMANOR, CALIFORNIA 
O-116-40 Construct frame freight shelter 


G 4 o , 
Extending 


Construct 


Tanatmiintene 


400! exten. of spur & connect with main line. 


vai 


Purchase & repair packing shed. 


Retire from Investment Acct. value of beet load= 


i incline & loadi rack, no longer in 
extatenca, Alsco, Gatir. 


| A.F.E. ALSCO, CALIFORNIA 
C-38-39 Retire 10-ton wagon scale & house. 
C-3/-3F 


Retire awe f tracks a 


Bombay, Trowbri dge 


Sell 3.6 L 


former : 


_O=205=0E8 


0-509 


ALAZON, NEVADA (1) 


Extend annunciator circuit to a point 13,500 
feet east of interlocking tower for west-bound 


trains, 


Pay WP proportion of the cost of converting WP 
Style B Semaphore Home Signal into a searchlight 
type at wP-spP Interlocker, Alazon, Nevada 


"Paired Track" 


ALAZON, NEVADA see SI 


A-25 Connecting track with SP Go. Weso to Alazon 
GMO 254 Replace present non reinforced trailing point 
with reinforced point switches 
C-18-22 Take up and retire WP portion of 3 connecting 
tracks with SP constructed under AFE A=25 
244-37 Construct 6000 lin.ft. snow fence between 


Engineer's Station 1165.5 and 1225.50 


Replace 90# east and west Switches with 1124 
turnouts 


ALAZON, NEVADA (2) 
AA 


184-45 Installing additional warech light signal and re- 
tire old s tyle "B" semaphore signal on 
approach to paired track at 
Item 87 . 1945 Budget - Sou 
approval required, 


western 
Alazon, Nevada. 


thern Pacific Co. 


wet 


Pay WP proportion of the cost of converting Wp 


Style B Semaphore Home Signal into a searchlight 


Alazon “Paired Track" 


type at WP-SP Interlocker, 
Not included 1947 Budget - sp ap proval required 
Install 5 "Mecco" Flange Lubricators, one each at 
MP.628.3, 628.7, 64.3, 634.6 & west switch at 
Alazon Paired Track Territory - Item 14 - 1948 


Budget - SP approval required, 


ALAZON, NEVADA (3) 7 
C-46-49 Retire two telegraph carrier circyit instruments 


ine at Elko and one at Alazon, Nevada, 

192-49 Pay yp proportion of cost of converting WP Style 
B Semaphore Home Signal into a Searchlight type 
at WP-sp Interlocker, Alazon, Paired Track, 


ruct local telephone cirevit from existing 
; 


aphic wires to permit connection by telephone of 


Low. 


bion Foremen!'s residences and telerraph offices to 


Nevada, (Part of Item 72- 


ALA (ZON, _NE\ NEVADA 
112-51 REV. Replace existine 


Replace 4,407! of 100# rail with 1157 rail in Main line 
east of Paired Track Connection, Alazon, (Part of Item & 


1953 Budget) 


2 1127 #14 TO's and 306' of si connecting trks, with 


297 3 


( 
Pay Western Pacific Portion of cost to install remote- 
controlled switch heater 


S at Alazon (paired track territory) 
Nevada, 


ALTAMONT, CALIF. 
_O-256-0E Install winding station clock, 
on Construct a small frame motor car shelter 

at Altamont, Calif.(Not included 1948 Budget) 
111-65 Ear sheust trailer park 


ALTAMONT, CALIFORNIA 
Gravel platform for depot [Met Cr gbteL) 


Erect Windmill at Section House 
Const.Loeding chute at Stone Gut 


Sete 

Siding 
A 1th 60 foot steel 
Sirdaer spen with re nforced & abutment 
and ret az | P28 


> : 7 awd 
féeplece oriase ; 


v 
4 

7 
u 
> 


bridge 56.96 and grade 
onnection with Nickerson 


? A f 
iil x Ante fees Seer 
Un Ane C NAAM 6 


C-5-22 Retiring 64.37 acres of land sold to J.Waldort 
148-22 Constructing 1082.5! 


Spur track to Serve F, 


Wis 


Bilger eng Othe 


110-30 
165-36 


205-37 


83-38 
17=39 


11-30 


MALT Ohm vA T wh 
AMONT , CALTH = 
"Teo + 3317 <r wt or + te 
westerly extensim tO 

A tae a + Jen 
fitvamont, Calif, 


= = i CROP 
XS and mattresses in bunkHonses. 


Purchase additional right of way and widen cut at 
M.P, 59.88 
Purchase additional right of Way and widen cut at 


M.eP, 58,2 (Altamont, California) 
Purchase additional right of way at M.P. 58,0 
Replace windmill, tank ana tower with 1/2 H.P, 
Pressure water system to serve section facilities 
and wire bunkhouse and section foremants house 


for electric lights. 


ALTAMONT, CALIF, _ See ee 
Replace 6013.4 lin.ft. 56# rail with 85# S.H. 
rail in passing track and Siding, 
Construct wye track and 300! wester 


to side tyr 


Constructing 3 - le: x 52! frame dwellings to- 
gether with outhouses, cesspools, sewer and water 


line to each dwelling, to House Telegraph 
Operators, 


Constr, 16 x 16° Preme Teleg, Office, 10 x 16% 
Frame Coal House & Frame Pit Toilet, 

615" 25" water pipe line ,3 fire hydrants with 100 
Ft. 16" fire hose,connected with SP Co. water line 
Serving Telegrs. Office & Oprs .Dwelling 


wester! extens i r a{> 


Constructin BOL? 


ALTAMONT, CALIF, 
Installing 2900 lin, feet of 2" water supply line 


to serve Section Dwelling at Altamont, Calif, 
Install showers in three telegraphers! cabins 
at Altamont,Calif. 


Retire electric pump at Altamont, Calif, & replace 
Gas engine and pump with electric pump to servw 


Section Facilities, Plumas,Calif.(Not inclubd 
1946 Budget) 


Make track change & extend Sidings at Kohler, Hayward, Niles, 
Livermore, Altamont & Midway, Retire Sidings at Sunol, 
Pleasanton, Fitz & Lathrop, & retire spur track at San 
Leandro. Construct new sidings at MP 39-40 and MP 82.1, all 


in connection with Tcs program on ist subdivision, Oakland to 
Stockton. (Item 14 = 1953 Budget) 


ALTAMONT, CALIF, (5) 
Retire section house destroyed by fire at Altamont, retire 
tool house destroyed by fire at Rich Bar and retire stock- 
yard facilities sold to M.J.Neaf at Westwood, N.C.E. 
Cut back bank at MP 55.4 - California 


50-58 
172-60 Install commercial electric power outlets at various 
locations, Western Division, for use of various roadway gangs. 


72-65 Retire Daylight main line Tunnel No. 3. 


Sell 9.207 Ac. of Lnad near Altamont to State of California 


185-66 

126-68 Sell 1.303 ac. of land to State of Calif, 
127-69 Purchase easement to 2.297 acres of land from Robert & 
Winifred Vieux for slope rights to improve cut MP 55.4 


——— fala 


ALVARADO JUNCTION CALIF (1) 


175-50 Construct 163.7' spur tfack lead from H.B. to 
clearance point, togeter with derails andinstall 


electric locks to serve U.S.Pipe & Foundry Co, 
Alvarado Junction mp 255 


Purchase additional industrial property at 
Alvarado Junction from Christina M., W.A. and W.c 


Anderson, 


Retire poirtion of wp industrial property at 
Alvarado Junction sold to U.S.Pipe & Foundry Co. 
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LA.F.E, 

| WP=73 
122-30 
197-43 


103=47 


182-48 


C-58=50 


ANDERS OW » NEVADA 
Installation of Powder Box. a 
Ss 


18! X 48! Frame Std.Double Bunk House with cesspoo] 
and conn.drain and OXx5! frame outside Toilet 


j 299 & 
Install steel bunks and mattresses int 10use 


Sa et ee - oe : 238 “ ¥ 
T . - x Lm ee 2e7 litiac Santfor Tax. ~ 
~ se - => ~ a ~ Pe en = , Ps wou Ul _ Vv ~Ce 


9900 lin. ft. of 3% redwood banded pipe 
with 4" spiweld pipe in water pipe line, Ariderson 


(Reno Branch) Iten 35 = 1947 Budget) 


Replace 1 


Install toilet facilities in Section Foreman's 
Dwelling at Anderson (Part Iten 49-1948 Budget) 
Retire 12'x18! wood water tank (20,000 gal.capacity 
at Anderson, (Part of Item 52-1950 Budget) 


sl ies ANDERSON, NEVADA 2-2 eae 
Se 
Retire water, fuel & other facilities to provide | 
for full dieselization of Motive Power at Reno 


& Anderson, Nevada (Part Item 2-19 Budget) 
Retire 241x26! frame section house, 10'x16! 


frame tool house & pit toilet at Anderson,Nev, 

Provide Steelox garage and general improvements at 

Anderson account relocation of section facilities from 

Reno. to Anderson, Nevada, 

Pt. #1 - Retire Surplus bldgs. on the Reno branch 

Pt. #2 - Construct trailer park at Anderson, on the Reno 
Branch, Nevada 

Install 4,560 u.r. of new water line and retire, in 

place, old water line. 


ANTELOP 
Section Bunk and 
Coal House 


Reinforced concrete culvert 
Pos atl Car — Pe Fh 6 
Construct ea moO } 


vin 


iE, NEVAD DA 
Tool Houses 


& one 


Q, 
Al 


ee 600 


-foot spur track, 


redwood box 


es _ANTELOPE, NEVADA f (2) 
Apply shingles to side walls of old-style sh 


eathed 


bunkhouse 


7 ae + 
oO bist 3sninclies ty 
APDIy snin; r+O6S tO 


91-38 Constructing Wye track. 

9-47 Install 24,786 additional 8"x9" SH tie plates in 
passing tracks at Ascalon, Sulphur, Antelope, Jungo 
& Tobar, Nevada. (Ifem 20 - 1947 Budget) 


C-49-4.9 Retire 2 carbody bunkhouses and one 10'x18 ! 
frame bunkhouse at Antelope, Nevada, 
170-52 R,locate bunkhouse from Antelope to Gerlach,retire foundation 
at Antelope & construct new foundation at Gerlach.Relocate 


bunkhhouse from Rockland to Hogan, constamet new foundation at 
Hogan & capitalize bunkhouse previously in Rockland Pit Acct. 
(Part of Item 33 ~ 1952 Budget) 


ANTELOPE, NEVAD4 
Retire 492' spur track off cast leg of wye track at 


Antelope, Nevada, Retire 527! of gravel pit lead at Winnemuec 


Nevada, 
Retire 1,766.4 feet of 2,243.4 Antelope wye tracks retaining 
477 feet as a set out track, 


Retire facilities which no longer exist or are no 
lorger required for railroad purposes, 


Upgrade the trailer court at Antelope, Nevada, to 
improve living conditions and comply with State 
codes—Joint Line Area, Nevada. 


Upgrade trailer court at Angelope, Nevada, to improve 
living conditions and to comply with state codes, 
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ARBOGA CALIF NIA (1) 
ed by fire June 


 C=9=23 Retiring section bunkhouse destroy 


28, 1923, 
131-23 Rebuilding 18x32! use destroyed by 
fire June 28, 19 
86-50 Construct standard section 


erat ee 
acilities, 

; Fes 
bunks and mattre in Dunkhouses 


struct and remove temporary 800! outfit 
Capitalize value of 800 ft. outfit spur 

Replace windmill, tank and tower with 1/2 H.p, 
shallow well water System to serve section facilit- 
ies and wire saéction living quarters for electrie 


lights. 
Install bathing facilities anda replace old style 


outhouses with flush toilets, 


s 


——_—______ARBOGA, CALIFORNTA  —«_—> (2) | 

0-509 Constr. & Remove 500! temporary spur track MP 172.5 
to serve X Gang in conn. with Surfacing Main Line _ 
Track in vicinity of East Arboge. des 


19-45 Constr. 2501 extn. to setout Spur, move turnout to 
west end and take up and. relay 260° of track and 
extend_culvert,. — 

50—=54 Extend existing sidings to provide increased car capaicty at 


Pleasant Grove, East Arboga & Craig, Calif, (Item 14 - 1954 
Budget) 


12-72 Install twe flashing ligh signals supplemented by automatie 
gates at Plumas-Arbega Read, Cressing Ne. 4-172.1- = 


ARAGONITE, UTAH 
> UAL 


61-33 Constructing 91.5 feet of set out track to serve Utah 
Calcium Profucts Company at Aragonite, Utah. 


Capitalize value of 192" set-out track serving Utah Calcium 
Products Co, 


Install hot box detector readout. 


ARINOSA , UTAH 
Standard Tool House 
Gravel filline around depot 


Qo z 


facilities , 
Construct 350! spur track to serve State of Utah,’ 


Construct section 


idi#t4anc? Patimatoaa Series ae ~ 2 
AMA > A ,OL wi ~ 

: a S37 ea8 

i te ce aes Pant 1ttene 
a ilf Sc LO 


1 domble zinc-lined redwood box cistern 
section quarters and retire old water barrel,’ 


C 
T 
a 
8 
a 


ARINOSA, UTAH (2) 
53-47 Install pao ae BE around Section building at Arinosa 
& Barro, Utah. (#tem 57-1947 Budget) 
238-51 © % all nine 9004 Capacity standard ice boxes, 
one each at Salduro, Arinosa, Barro, Knolls, Clive, Low, 
Timpie, Lago& Garfield, Construct & install two 21067 


Capacity standard ice boxes, one each at Delle & Burmester, Ut 


All to serve section gangs. (Part of Item 116-1951 Budget) 

152-52 Retire existing double wooden box cisterns and old=style 
hand pumps and rep ith conerete cisterns and new=-style 
hand pumps at Salduro, Arinosa, Barro, Knolls, Clive, Low, 
Timpie, Lago and Garfield, Utah. (Part of Iten 72 = 1952 
Budget) 


ARINOSA, UTAH (3) 

9-52 Extend various sidings between Wendover and Salt Lake City, to 
125 car capacity in connection with TCS Signal Program, extend 
Sidings at Arinosa, Barro, Knolls, Clive, Low, Delle, Burmester, 
Garfield and Saltus, retire sidings at Spray and Fox — all Utah, 
(Item 11 - 1952 Budget) 


10054, Make improvements to various section buildings at Salduro, 


Arinosa, Knolls, Clive, Low, Delle and Timpie, Utah. (Item 37 — 
1954 Budget) 
Retire generator station at Arinosa, Uteh, and obtain 
commercial power, 


Install one hot box detector at Arinosa,i Utah 


va fl 


tetis 2 


Retire section f acilities, 


Retiring 12'x24' 
fire Qctober 17, 


tie bunk house destroyed by 


1929, at Arnold, Nevada, 
Widen cut and construct drain 


on Arnold Loop, MP 778.8, Nevada, 


age ditch and deflecting levee 


9-47 Install a4, 786 ad 8"x9" SH tie 


Sulphur, Antelope, 
- 1947 Budget) 


(1) 
AYALA (TRACY), CALIFORNIA 
SAREE ASRACY) , CALIFORNIA 


61-80 Construct W.P. portion (HB-CP = 


totaling 1,560 feet to serve Cel 
(Station Ayala), on the GO-15, 


133') of two spur tracks 
otex Corporation at Tracy, 
Supplement I, basis. 
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188=25 
45=28 


163=29 


51-31 


Standard tool house, 
Constructing frame tool house. 

Construct section facilities, 

Covering the additional estimated cost of con-~ 


structing section facilities, 
Capitalizing 724! temporary track and con- 


struct 1378! extension to same, Barro, Utah. 
also construct 650! extension and relocating 


£80' of track, Wendover, to serve Dodge Bros, 
Retire westerly 703! feet of north spur track 


serving Dodge Bros. Construction Co, Barro. 


_ See _____ BARRO. UPAH =: : nes 
81-35 “Capitalize value of various station & roadway 


bldgs, at Barro, Knolls, Low, Burmester and 
Garfield, Utah; and retire value of bunk house 


from investment account which is no longer in 
existence at Burmester, Utah. 

Install 1 double zinc-lined redwood box cistern 
at section quarters and retire old water barrel.’ 
Inséall fill around section building at Arinos & 
Barro, Utah. (Item 57 - 1947 Budget) 


Construct & install nine 900# capacity standard ice boxes, 
one each at Salduro, Arinosa, Barro, Knolls, Clive, Low, 


Timpie, Lago & Garfield. Construct & install two 2100# 


capacity standerd ice boxes, one each at Delle and 


Burmester. = to serve section gangs. Part of Itém 116- 
1951 Budget 


‘ BARRO, UTAH (3) 
Retire existing double wooden box cisterns and old-style 
hand pumps, and replace with concrete cisterns and new-style 
hand pumps at Salduro, Arinosa, Barro, Knolls, Clive, Law, 
Timpie, Lago and Garfield, Utah. (Part of Item 72 ~— 1952 
Budget ) 

Extend various sidings between Wendover and Salt Lake City 
to 125 car capacity in connection with TCS Signal Program; 


extend sidings at Arinosa, Barro, Knolls, Clive, Low, Delle, 
Burmester, Garfield and Saltus, retire sidings at Spray and 


Fox. (Item 11 - 1952 Budget) 
Retire Buildings Nos. 1818 and 1829 = relocated to Rail Weld= 
ing Plant at Winnemucca, Neveda, and restated under AFE 202- 


59» 


; : BARTH, NEVADA (2) 
83—51 Pay WP proportion of the cost of installing add'l.signal 
faciltieis to insure proper signal protection at WP=SP 


joint crossovers at Deethp Elburz, Preble & Barth, Nevada, 
(Item 63 - 1951 Budget) 


ESE BERRYESSA, CALIFORNIA ; (1) 
C-47-36 Retire 14!x16! frame shed and 20'x701 frame 
platform with 10'x16: incline 
C~64-37 Retire 124 ft. north 6nd of side track 
C-38=51 Retire a portion of Western Pacific industrial property 


near Hostetter Road, Berryessa, Calif,”an Jose Branch, 


sold to Calif, Packing Corporation. 


Extend téem track 313! including #10 85# TO., retire 114! 
& #10 75# T0., shift 120', and relay 115" of 75€ with 


85# rail in main line, all to serve Calff. Packing Corp. 


Berryessa, Calif. San Jose Branch, 
106-62 Retire 1,249! spur serving Pacific Industries (formerly 


Kauffman Meat Company Spur) in Berryessa on the San Jose Branch 
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BEAR RIVER 


Constn.oil spur 250! long at Bear River 
to serve Natomas dredger 


2eL- 37 


oe 
stra t Pass. & Frt. Depot 
ee and wikémity “0 Caueelhe As 


Section end Tool Houses 


Semaphores and gates 
chute & move 1080! 


Con.Stendard 4 pen stock yds., 
Spur to serve same.. 


7 


Con.station platform ww Crrnqhtcd 


737 ~=Drill 4" deep well 
715 (Junction) Install 3 lever dwerf int.machine nest) 


" 124-23) Construct 20'x 4o! combination depot buiiding 

platform M.P. 326 Main Line. 

t and passenger depot, wood 
gravel driveway. 


and &'x 96! 
C-S5-39 (Retire frame freigh 
platform and 
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kr 
ie) 


of 8 


A 
2 
Qo 
a2 

MO 


andard stoves & Clawson chimneys in bunkhouse. 

place timber dam with concrete & renew 1400! of 
service pipe from tank to depot, 

160-28 Construct frame depot 18'x4o!, 


BELDEN, CALIFORNIA (2) 
Constructing decomposed granite station plat- 


form 10' wide by 1100! long, 5 platform lights, 
widen embankment; shift freight-house spur; con- 


struct 500 ft. of guard fence and 6'x6! concrete 


cess poets at Belden, 1929 B.I. Nos. 10 and 23 
in 1728! easterly to form ing 


Construct standard section eet vied 


os ep wees 
steel bunks and mattresses in bunkhouses > 


Retire old depot used as agent's and operator's 


dwelling, destroyed by fire, March 51, 1934, 
Belden, Calif, 


-BELDEN, CALIFORNIA 


eee 


and remodel frame building for section 


Ving quarters Belden, Calif, 


16'x241 Redwood tank and wood tower with 
60,000 gallon Redwood tank end wood tower, : 
Construct agent's dwelling, Operators! double 
bunkhouse, complete with electric, water 


facilities, 10! x 16: frame coal shed, an 
electric wiring in depot. 


Section buildi; 


4 oC 
= ad 


onstruet 12'x20 15" 


(2 bedroom addition) to bunk- 
house to provide liv 


ing quarters for Signal Main~ 
tainer, Belden, oltem 28 - 1948 Budget) 
89~48 Purchase one 1948 


Model Chevrolet Deluxe 4=door 


Sedan for use of Agt, Belden. Calif, System. (Not 
included 1948 hidget) 

109-48 P,rchase 1948 Model Chevrolet Stylemaster 4-door 
sedan for use of Asst. Engineer, “elden,Calif, 
System (Not included 1948 Budget) 


BELDEN , CALIF, (5) 
207-48 Install electrical @ Sanitary facilities in 
various WP Bldgs. at Belden, Lyoth, Loyalton 
& Termhnous, January 1 to Dec, 31, 1948, incl, 
(Not included 1948 Budget) 


Wire section foreman's house, single bunkhouse and double 
bunkhouse at Belden, Calif, (Item 30 - 1952 Budget) 

Retire various steam locomotive fuel and water facilities 
at Berry Creek,Bloomer, Blinzig, Pulga, Merlin, Belden, 
Virgilia, Keddie, Spring Garden, Blairsden, Greenville, 
Westwood, Halls Flat and Little Valley. Instal concrete 
cistern and pressure system at Halls Flat & Little Valley, 
NCE. oPart Item 68-4-1953 Budget) 


BELDEN, CALIFORNIA (6) 
VSL LORNTA 
Install line circuits and replace 
wire construction between MP 285 2 


15-63 cable in duct line with open 
Ole 27 and mp 259 pole 25, 


BEOWAWE, NEVADA 


Water conn.Depot Sec.& Stock Yards 
Hepair street with grével 


mh 
Con.wagon road 750! long from sta.gds.with r 
300' Extension to Stock Yerd Tréeck 


Ore Loading nlatform 
Struct 20'38! ex 


U tension to 
Platform 


lest Side 


Sy BEOWAWE, 
/GMO 500 Passenger platform 


ng up and retiring 


connecting track with 


constructed under A.F.E. 


Miimny 
WU 


ng fuel oil facilities, 
aged from fuel oil stat 


BEOWAWE NEVADA a —e ts 
Extending stock yard track 446 lineal feet. 
Train annunciator in station 
Construct 2477! Casterly extension to passing 
trk. at Beowawe, 
tall 111! of 12" 


bine 


a s 
NEVade, 


tion at pump houses, leonda 


cowaws, Nev. (Part of 1931 


+ 


and convert same 


service at Beowawe; retire 


MmImMNY compiete 
Ly} COMP Lest 


Capitalize value of combination frame coal house 


& toilet constructed at Beowawe, Nevada, 

This biilding constructed prior to Aug. 1, 1924, 
Replace 12! tagonal sump well 18! deep, with 
16'x20'x20! 5g 


BEOWAWE, NEVADA 
Lema 
Replace 16 'x241 redwood tank 
60,000 pallon redwood ta 


additional concret 
Retire 3-pen stoc 


(5) 
and wood tower with 
nk, wood tower and 
€ foundation. (Paired Track) 
kyard; retire platform at west 
end of passenger depot. 


Install telephone indicators ¢faired Track) 


Replace oné=-inch black iron pipe with two= 


galvanized iron Pipe in water 
tion facilities, 
Constructing 11'x17!' frame 


on section foreman? 
Track," 


inch 
lines serving sec~ 


additional bedroom 
S houses at Beowawe "Paired 


BEOQWAWE, NEVADA (6) 
mates NEVADA ~ 

162-45 Installing Sanitary facilities in de 

Signal Maintainer at Beowawe, Nev. 


4nstalling Lelephon 


pot to serve 
"Paired Track", 


Install 13,008 additional 


Passing tracks at Red Hous 
& Tulaseo, 


SH 85# tie plates in 


&, Ellison, Beowawe, 


Nevada "Paired Track®, 


ine? uded 7 94 7 approval raniiin ed, 
262 LUUSCd | tJ OL O ~ SC Sf mz 2U 


Replace 20 Hp semi-diesel engine & centrifugal 


Pump with a Caterpillar D=3400 diesel engine unit 


& deep well turbine Pump at Beowawe, Paired Track 
Item 35 - 1948 Budget - SP approval required, 
180-48 Install electr 


at East Beowawe and Deeth, 
(Part of Item 48 — 1948 Bud 
required, 


ical facilities in section facilitieg 


Nevada Paired Track 
Bet - S.P.Co, approval 


6-9 


229—m48 


BEQWAWE, NEVADA (8) 
renee 
Install water hydrant for emergency watering of 
Zephyr Trains at Beowawe, in the Paired Track Dist, 


(Not included 1949 Budget - S.P. approval required) 


Install] safety locks on water & oi1 columns on 
main line at Golconda, 


Kampos, Beowawe, Carlin, 
Elko, Elburz and Deeth, 


Nevada ~ Paired Track - 
Period Jan, 1 to Dec, 31, 1948 - Not included in 
1948 Budget - Sp approval required, 
Install add'l,signal material in eo 
Converting 5 old style B semaphore Signals with H-d 
Searchlight Signals, Preble signal 5564, Beowawe 
Signals 6158 @ 6174, Palisade Signal P-6352 & Tonia 


nnection with 


co 


Signal 6506,Paired Track. (Item 38-1946 Budget 
SP approval required, 


BEOWAWE , NEVADA (9) 
Retire locomotive fueling facilities at 
Beowawe, Nevada (SP approval required) 


Install lava tory, includ ing soil pipe, in company house 
serving Signal Maintainer at Beowawe, Nevada "Paired 
Track. Southern Facif ic Co. approval required), 
Construct & install 16 900# Capacity standard ice boxes_— 
one each at Bliss, Red House, Ellison, Russell Spur, No. 
Battle Mountain, Rennox, Panphy, Cluro, Palisade, ee 
Tonka, Hunter, Ryndon, Elburz, Halleck @ Deeth, Nevada 
Paired Track, Construct & install three 2100 capac sity 


standard ice boxes — one each at Golconda, Kampos & 


Beowawe — all to serve section gengs. (Part of Item 116 — 
- SP. approval recuired) 


(10) 
Relocate carrier 
equiipment and ¢ 


Retire water station. Install electric pressure syst 


domestic water supply, Beowawe, Paired Tra k, Nevada, (Ttem 
84 ~ 1954 Budget - S.P.Co, approval required) 

Install 120=gallon underground gasoline storace tanks, 3 at 
Beowawe and 1 at Elko "Paired Track! (Southern Pacific Co. 
approval required) (Fart of 1956 Budget Item #87) 


Install slectr 


. 


chouse 


approval requ 13 red 


BEOWAWE, NEVADA 
Seer eee eee ELAS, 
Rail relay account Southern 

derail lment near MP 619, FE 
Install one hot box detector 


at Bec Wawe, Nevada 


CONstruct a 1,200 ft. 
Barite at Beowawe, Nevada. 


(HB -End) track to serve Nevada 


BEOWAWE, NEVADA o1 
O-158-40 Install train dispatcher's telephones in 
signal maintainers' residences (Paired Track) 


Installing 8'xi2! sereen mreh on depot living 
Quarters occupied by Signal Maintainer 
Beowawe, Nevada. 

Install second hand Worthington Duplex 
$229-326 in stationary boiler plant at 
Station, Beowawe, Nevada "Paired Track 

(Not included 1948 Budget) 


46200 


A. CARLISLE & CO. 
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raton 


a 
A Jil 


tandard stoves & Clawson chimneys. in bunkhousee, 
251-28 Construct 4'x5' toilet for bunkhouse, 


Install 6!x6'!x6? concrete cesspo 


€sspool and sewer 


147-29 


2 
to serve agentts 


BERRY CREEK, CALIF, 
track 1950! weste 
and team track 175 


tall steel bunks and mattresses 


~e 


Berry Creek, 


Retire 16!x17! frame section house at 


Amrit "no Qs 


3 d ; ~-» oe D7 


102-39 Install 


HPLUWO LI, mC iSs 


ling bath and toilet facilities in section 
foreman's house at verry Creek, Cal. 

65-41 Install bathing and sanitery facilities in tele- 

graph operator and section gang building. 


C-19=43 Reti 12' X 20! frame freight house with 20! X 
1 me platform, 


(3) 
Wallace % Tiernan Automatic Hypochlorine< 
tor Type A.H.W.M. with 5/4" Trident Meter, also 


4X 41 fre 


164-43 Installing 
me Shelter serving Domestic Water Supply. 


ing 
5 

egrapn 
> BS 


Retire various steam locomotive fuel and water facilities at 
Berry Creek, Bloomer, Blinzig, Pulga, Merlin, Belden, Virgilia, 


Keddie,Spring Garden,Blairsden, Greenville, lWstwood, Halls 


Flat and Little Valley. Install concrete cistern and pressure 


system at Halls Flat and Littl 


@ Valley, NCE. (Part of Item 68 
A, 1953 Budget) 


Quit claim 1.055 acre pipe line right of way to Oscar and 
Permilia Hedlund at Berry Creek, California. 


(4) 
BERRY CREEK, CALIFORNIA 
St 


52-59 Provide Additional Sa 
(Buildings Nos. 705 a 


nitary Facilities for Two Bunkhouses 
nd 706) at Berry Creek, California, 


BERRYESSA, CA. (1) 


Construct 1,050' runaround track and Western Pacific por- 
tion of two spurs (HB-CP = 274') on the CO-15 Supplement I 
basis to serve Lincoln Property Company at Berryessa, on the 
San Jose Branch. 


BINNEY JUNCTION (1) 
=e YUNCTION 


85-62 Pt # - Replace 100# wp-sp wye track crossing with 1364 
Sing. 


manganese insert-type cros 
Pt #2 = Renew 1364 solia manganese 
crossing with 1364 manganes 


WP=-SP main line track 
€ insert-type crossing, 


pea Sa Scie Sede JUNCTION, GALIF. iss (0-5) 


0-532 Install 645! gas line and place 50-M BTU gas heater in WP-spP 


joint interlocking tower, 


bunkh 


“4 
in 


attresses 


1 


nd nr 


| 


Du! 


. 


Construct sec 


88=30 


Creek, Calir, 
Construct 11471 
track, 


Install bathing 


easterly extension to Passing 


and Sanitary facilities in 
section buildings, 


= Constr, 5700: 2" galv.tI. Water Pipe Supply line 
and Teservoir; Ret, old wat, Supply line 1610:, 
to section house, Bidwell, Calir, 


Install 120=gallon underground g8Soline tanks at Oakland, 


Sunol , Carbone, Stockton, Kingdon 
ville, Oroville,Bidwell, Tobin, Greenville & Gl 
(Part of 1956 Budget Item 87) 


° Franklin, Sacramento, 


(3) 

unkhouses at 
Sunol, Kingdon and Bidwell, Calif.(Pert of 1957 Budget Item 
41). 


68-57 Install electric wiring in section houses and b 


BIDWELL, CALIFORNIA 
0-146-40 Rehabilitating 2.02 miles of Bidwell Spur 
yard tracks all on B 


0-1 
and 
idwell spur between Land 


and Bidwell Bar, Calif, 


BIEBER CALIFORNIA (3) 


Install additional Model 15 send-reeeive printers for use 
between San Francisco - Sacramento - Bieber, California, 
(Part of Item 48 - 1955 Budget) 


Install copper telephone pair Keddie-Bieber to provide local 
telephone cireuit connected to each section foreman's 
residence in this territore,. Will also provide add'l 
telegraph circuit Keddie-Bieber. (Item 50-1955 Budget) 


Retire carrier telephone equipment at Bieber, Calif, NCE 


6th District - Install VHF radio repeater at Lookout 
Mountain near Bieber, California, 


ee : BIG BAR CATIFORNTA 
PEC) S FEOF ee oe me y 
AF® 331 Construct /’Te1. Offiée 
ies. ai Fe 


Construct powder magazines 


AS 7 


Be GR e Crossin 
__ Mite Post oie 


700' extension to 


B&G Interchange Track 


BINNEY JUNCTION, CLIP, (1) 


92-56 Retire 5 derails (4 WP and 1 SP) at interlocking, Binney Jct. 
Calif, 


_247=56 Replace 115# main line track crossing wit 136# solid 


_____—ss—sMANganese crossing and replace 100# wye track crossing with 
136# bolted type crossing at Binsey Junction,Calif, 
(Part of 1956 Budget Item 27) 


Pay Western Pacific proportion for constructio 
Junction underpass at MP-180.32. California 


Sa 2d 


n of Binney 


Binney Junction. 


mi. pole line 
nal 100 fee} Yee ter 


acti . single line 
relocatir 


RT ATeRanN 
ot Be_ ated BI .h 


~ i 
IO 


Constructing 500' spur serve J.R, Teeter 


Remove crossover, construct team track Portol 

5s Ola- 
Extend water supply, Virgilia,Blairsden,water tank 
Spur track to serve Standard O11 Co, : 
Standard stove & Clawson chimney in bunkhouse, - 


Bunkhouse, coal house & toilet for telegraphers, 


and drive- 


th Concret 


e 
depot 


& 


marquee On We 


Oil Co.Spur, CaO tes 
114-30 - Install steel bunks and mattresses in bunkhouseés, 


chasing Bacatseae 
TS 22 N. R, 12 &, 


Blairsden, 


Construct 1600! Spur_track (No.4) a+ MP 
509.4, near Blai Besden, Calif. to serve the 
Feather River 4or.Co, 


CxBmS1 ° Retire 1640! Spur track #4 at 


Blairsden, Calif, se rving 


Fea er River Lbr, Go, > 
427-3) | Yoo! agate WS be ace Latha Cie LA £6 A310.17 
Jol- >) a on oe )V 325. 6 
C-7-2/ 


OE Se ae = Be 


ook 


BLATRSDEN 


Retire 400? « 


spur 


a) 
Government 
SMU LI Ug 


track turnout 


BLAIRSDEN, CALIFORNIA — (6) 


Construct 60'x73! additional stock pen to stock 
yards at Blairsden, Calif. 


Retans aTyIT ++ rir + 
AGvLivo : Ad ve 


Her C 
IJ 4 Joy 


To adjust costs of certain portions of land con- 


veyed to WP by SR&D Co. during years 1908 & 1909” 

108-37 RP Construct 2,412 ft. easterly extension to passing 
track ’ 

C-17-37 Retire 346.5 ft. spur track serving Penman Peak 
Lumber Co. M.P. 307.0 near Blairsden 


BLAIRSDEN CALF NIA (7) 
ee 


183-37 RP Blairsden, Replecing 2,974 track feet of 75# 


with 854 rail in Graeagle Spur from main line 


switch to Engineer Station 3200, serving 


California Fruit Exchange, near Blairsden, Calif, 


Construct 500 feet of 4-inch water supply pipe 
line up Bonta Creek and relocate 590 feet of 
present line; build Intake Dam, retire 272 fect 
of wood pipe line ang Old dam destroyed by 
Washout at Blairsden, Calif, 

Replace 161x241 redwood tank and wood tower with 
60,000 gallon redwood tank and tower, ‘ 


Construct 12'x701 tiyper ore platform, 


BLAIRSBEN, CALIFORNIA (8) 
Install elec.lizhts in section, bunk houses, agents 
dwellins operators house ,depot platforms and 
connect power with depot lights 
Install 4" water main complete with 2 fire hyd- 
rants for fire protection of depot facilities 
Install bathing and Sanitary facilities in 


telegraph operator and section gang building, 


Constructing 300 foot easterly extension to 
Stockyard Track, 


Install 3 Remote Control Switch Heaters(1 - 
Blairsden and 2 - Mabie,Calif.) Item 24-1950 
Budget) 


BLAIRSDEN, CALIF, (9) 
pur track at B.inzig, 250.8? crossover at 
siding & 1069! setout track at Cromberg, 
sk at FeatherRiver Inn, 336! 


361 spur track at 


Blairsden and 4590.3! sidine at Clio, 
Retire various steam locomotive fuel and water facilties at 


Berry Creek, Bloomer, Blinzig, Pulga, Merlin, Belden, Virgil 


Keddie, Spring Garden, Blairsden, Greenville, Westwood, Halls 
Flat and Little Valley. 


Install conerete cistern and pressur 
system at Halls Flat and Little Valley, NCE. (Part of Item 
68a, 1953 Budget) 


Make impruvements to various section buildings at Pulga, 
Rock Creek, Tobin, 


Rich Bar}.Twain, Keddie, Quincy Jet., 
Sloat and 


Blairsden,Calif. (Item 37 = 1956 Budget) 


(10 


BLAIRSDEN, CALIF. 
92-58 Retire 598.7' house track, 7,650.5' Graeagle spur track, 298! 
trestle, Blairsden,. Passenger Depot (Bldg. #1003), Freight 
Depot (Bldg.#1005) and platform. Provide apron and plank 
crossing for carload delivery and 6'x7" shelter for L.C.L. 


Delivery - Blairsden, California. ; 
Sell 2.95 acres of Western Pacific land to State of Calif. 


relocate portion of stock corral and retire miscellaneous 
buildings; provide gravel roadway - all to accommodate 
widening of Alt. Highway 40 at Blairsden, Calif. 


Part I: Sell 3.80 ac. of WP land to Graeagle 
Land & Water Co. 
Part II: Quitclaim to Herbert Rowe, without 


monetary consideration, 8.29 ace of WP land. 
(Deed reéorder June 3, 1965) 


BLAIRSDEN, CALIFORNIA (11) 
Siete NS, 

78-71 Retire Steckyard facility at Blairsden, 

122-71 


Califernia, 


Sell 0.24 of an acre ef W.P. land tegether with imprevements 
lecated thereen, in Baairsden te Gary L. and Bennie Rae Neilsen 


60-77 Quitclaim 41,095 sq. ft, 


of Western Pacific land, water rights 
and pipéline to the Blairsden water Association, 


C=41934 


86=35 


160-38 


- Standard stoves & Clewson chimneys in bunk 


BLINZIG CALIFORNIA, 


ee 


ding for Swayne Lumber C 
Donec loa ading platform 
Retir 451! spur 


chouses, 
Install steel bunks and mattresses TH bunkhouses. 
Retire 12'x24! corrugated iron freight depot 

and platforms, Blinzig, Calif, 

Capitalize value of 303.6 feet of track at 
Blinzig, Calif, 


Constructing new section foreman's dwelling 


Sore 
standard sept&c tank, and coal house; move bunk- 
house, tool-house and 1 toilet from old location; 
and retire old facilities destroyed by storm, 


65-41 


telegraph operator and section gang building, 
C=6-43 Retire 129: easterly turnout in 3 
196=45 


GCL SlaGae trac 


AUne 


18' X 48! Frame Doub.Bunk Hse, 3! x gr 


Palco Red-= 


wde Septic Tank and connecting sewer line, 
58-45 Replace 16'x26! wood tub water tank on wood tower 
with a 60,000 gal, Redwood tank and roof complete 


] C 

BLINZIG, CALIF, 

C-42=51 Retire 777.4° spur track ; 
Paxton, 1866.3! Siding & 


275" spur track at 


Blairsden and 4590,3? siding at 


Retire various steam locomotive fuel and water facilities 
at Berry Creek, Blooner, Blinzig, Pulga, Merlin, Belden, 


Virgilia, Keddie, Spring Gardenan Blairsden, Greenville, 
Westwood, Halls Flat and Little Valley. Install concrete 
cistern and pressure system at Halls Flat and Little Valley, 
NCE. (Part of Item 68-A-1953 Budget) 

Install electric wiring in bunkhouse at Kingdon and in 
section house, double bunkhouse and Single bunkhouse at 
Blinzig, Calif, 


BLINZIG, CALIF, (01) 
mae VR 


nd concrete retaining wall and 
install hand rail mp 228.9, 


Raise and ‘exte 


near Blinzig, Cal, 


BLISS, NEVA 


TA 
yA 
got 


Construct <,pen stockyards } 

Tanteis sokearh hese supply for section employee 

Construct 4501 Spur. (Paired Track) 
C-31"35 Retire two carbodies used as section bunk houses 
and retire from Engineering Report, Outfit Car No, 


197, included in I.C.C, Inventory, Bliss, Ney, 


These carbodies wereinstalled prior to Aug. 1, 
1924, 


Retire S-pen Stockyard, 


Nevada, 


bp 
} 


¥ rs approval recuired: 
Retire various buildin 
approval required, 


BLISS, NEVADA (3) 
ee 


239=51 Construct & install 16 900# Capacity standard ice boxes — one 
each at Bliss, Red House, Ellison, Russell Spur. No. Battle 
Mtn, Rennox, Dunphy, Cluro, Palisade, Carlin, Tonka, Hunter, 
Ryndon, Elburz, Halleck, % Deeth. Construct & install three 
21004 Capacity standard ice boxes, one each 
irack = all to serve Section 


at Golconda, 


Kampos, & Beowawe, Nevada Paired 
Gangs. (Part of Item 116 - 195] Budget- S.P, approval recuired 
Retire shallow wells at Bliss and Halleck and water box at 
Ellison, instell 200! well snd pump at Bliss and 100! wells 


and pumps at Ellison and Halleck, Nev, (Part of Item 74 — 1952 


Budget - S.P, Co, approvel required) 


Construct 300? set-out spur at Rennox, retire 151.! of set— 
out spur at Bliss,both in Paired Track Area, Nevada, (Part of 
Item 7 — 1952 Budget - S,P,Co, approval required) 


LQOMER, CALTRORN pe 
ieee \ frmmgng phat 
etire ‘w ae station, 
Excavate adbed 1609! Rapiakacels ar 


future 


eastertl+ 
Easter ly 


BLOOMER CALIFORNIA 
de 


Retire 52'x40! frame section 
fire, Nov, 


house destroyed by 


19, 1933, at Bloomer, Calif, 
Construct 24'x38! Frame 


section foreman!s 
dwowds or R 4 R. 47 
dwelling, Bloomer, Calif, 


Capitalize value of 152' outfit track 


Jathin 


vhing and sanitary 
section buildings, 
18'X48! Frame Doub 


eBunk House with S'x9? 
wad. Septic Tank an 


d connecting swr.Line 


182-52 


C= 3053 


BLOOMER CALIF. 
— nt LT 


73 Various 
ol6 & Mp 237.28 ,Bloomer- 
~A-1950 Budget) 
S house & double buhkhouge 
ogram), 


Wire section foreman! 
(Part of a General Pr 
Retire Various steam 
Berry Creck, Bloomer, Blinzig 
Keddie, Spring Garden, B 
Flat and Little Valley, 

system at H lis F 


at Bloomer, 
locomotive fuel and water facilities at 
» Pulga, Merlin, 
lairsden, Greenville 
Install concrete cis 


Belden, Virgilia 
Westwood, Halls 
tern and pressure 


dat and Little Valley, Nog, (Part of Item 
68~A = 1953 BUDGET) 
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[See BOAZ NEVADA. Sees (pee 
Installing end erecting 10'x16' frame tool 
houses at Boaz, Jasper, Proctor, Pilot and Ola. 


Extending passing tracks 1726! Boaz, 1263! Jasper 


- 


900! Shafter, 
Capitalize value of one 16'x20! frame bunkhouse, 
one 9'x32!9 carbody bunkhouse, 1 frame toilet, 


Boaz, 
21=38 apply shingles to side y f six old-style 


s 


183=43 7e5'*Sec.Foreman house with % cesspool 
and connecting pipe and frame outside pit toilet 


40-44 Replace 4,454 lineal feet of 654 rail with 85# sH 
rail in passing track, 


onera tant! S 


Construct & retire y 


between Alazon @ Nev.-Utah 


rebar »Ventosa Spruce, Hogan, ME rex e Luke, 
Clifsida Froctor, Pilot, Dyke & Ola, New. (Part Item 28=-1951 


Budget 


Shafter, Silverzone, 


BOAZ, NEVADA (3) 


Insulate ceilings of section houses at Boaz,Shafter and 
Silverzone and Proctor, Nevada. (Part of Item 29 - 1953 Budg. 
Install 2 flashing light signals and renew track through 


a] — 


crossing at MP 723.67, near Boaz, Nevada, 


iio ga Ost farrnin 


1 Dpuy te pesoe F Mine Py ae F- Oey: W.-C rel.: 


land constr ict mais le > Va} 


“3 L packing 8isTaa 


39:0 let no 
acyin 


Retire Deming deep well Oll-rite system pump 
complete with pump house, at WeP. pack 


Bombay, Calif, Retire Deming deep well ae 
rite system pump complete, at W.P, Packing shed 
Rhodes, Calif, 


258-37 


C=L1=51 


125-64 


BOMBAY, CALIF, _ ‘ =} 


C-65=34 “etire 80'xg0!1 frame and corrugated iron packing 


shed with two (1-80'x80! and 1-8'x70!) frame 
platforms, one 6"x65! drilled well and gravel 


driveway, at Bombay, Calif, 
Constructing 60'!x180! gravel driveway and cap- 
italize value of 20! x 400! driveway. 

Retire various trecks at Stockton, Grass, Alsco,Villinger, 


Bombay, Trowbridge and Palermo, Calif, 


Install two Standard No.8 Flashing 

at Elkhorn Road (CPUC No. 4-41 ) 

50% Western Pacific: 50% County of s 

Boinbay, Califormia... M.P. 146.3... 

PART I : Construct 150’ Drill Track 

PART II: Construct 65! of track and install 32' crossing 
panels. 


Construct 
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BRONTE ,-_NEVADA 
Section,Bunk and Tool Houses 
Standard stove & Clawson chimney 

2) 


in bunkhouse, 
ze 


Lf & 


abahets! 
IL OLLLCE s 


rail anchors per 
tions between MP 407 
all 13 900# capacity 


Pronto, Krum, 


t of Item 


Pumps and replace with concrete cist 


erns and new style hand 
Pumps at Bronte, 


Silver Zone and Ola 


oNev. (Part of Item 72 « 
1952 Budget) 


permanen 


o) 
ie) 
os 


BRYANT, NEVADA (1) 


a 


— ie, oof AL 
23-77 Install aSttiioe tia 


2 ° 
plates in passing track, 
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65-27 
153-28 
C=48=35 


> Federal control 


Wilul io 


Retiring standard bunkhouse (16x20!) and tool 
house (10x16'), (moved to Marshall on Grants- 
Tooele Branch in 1918). 


Byet+ 
BXxten 


tension to 1385' passing track 
Construct standard telephone boeth. 


Retire value of roadway bldgs, from investment 


account, which are no longer in existence, 
at Buena Vista, Utah, 


173-49 Capitalize value of obtaining 
_Tecofd of title on wo 


quit claim to clear 


we property at Buena Vista, 


233—51 Extend Sidings t 


63=54 


BUENA VISTA, UTAH 
a ee eee 


oO 125 car capacity and 


to replace e 10 turnouts at Salduro, 


CA oh 


& Buena Visi Ita em 31 - 1951Budget) 


Install 4 remote-control] ed switch heaters, one gas-burning 


at each end of Low Siding and one electric at each end of 


Buena Vista siding. (Item57 - 1954 budget) 


Construet530! spur track — 100% Western Pacific - 
Serve Wyoming Mud at Buena Vista, Utah. 


Construct 530! spur track — 100% Western Pacific 
Serve Dresser Industry at Buena Vista, Utah, 
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.BURMESTER, UTAH (1) 
é hse Exte ron #2 Erestle. to serve Salt Lake Chemical Co 
C-15-aoRetire dwelling house 14x24!, . 


97-23 Construct 220! crossover between W.P. msin line and 


passing track. 

8-28 Construct 2 new tracks,relocate 2 & extend 5S, @xX- 
isting tracks, serve Morton Salt Co. 
540' siding ¢ 80! Spur track to serve Morton Salt 
Co. at MP 915, 
Construct section facilities. 


Installing Standard telephone booth with 
telephone at Burmester Wye. 


__BURMESTER, UTAH ss jae {2\ye5 
a ee eet 
C=4~354 Retire water facilities; 7 wells, frame p 


ump house 
frame shed and frame pumper's dwelling; 14!x14! 
reservoir; pumping equipment, at Lone Tree Spgs. 
and 11570 Lin.Ft. of 3" pipe from Lone Tree Spgs, 
to Burmester, Utah. Install 10'x12!x8! frame 

and corrugated iron pump house, pump equipment, a: 
1200 lin, feet of 3" pipe line from salt works 

to W.P, water tank, Burmester, Utah, 

Capitalize value of various stations & roadway 
buildings at Barro, Knolls, Low, Burmester, & 


Garfield, Utah & retire value of bunk house from 
investment acct. which is no longer in exist- 
ence at Burmester, Utah. 


| a 
BURMESTER, UTAH. (2) 
Retire 6-1/2 miles of one-wire telphone circuit 
line from WeP, station at Burmester, to town 
of Grantsville, Utah, 
Replace 16'x26! redwood tank and wood tower 
with 60000 §8l. Redwood tank and wood tower 


Install add'] concrete foundation for water 


tanks 
Replace 65# turnout an 


ad 


4178 track feet of 65# 
wifnghuN_S, F PLE, haa Of set out track 


Lo 7 fa 


eee BURMESTER, UTAH bia (4) 
S7-42 Replace 700 lineal feet or 1-1/on tron pipe with 
ose ineal feet of 2" transite pine between 


5 water tank end Stock yards, 
111-42 Replece 207 track feet of 65=pound rei} and one 
65- pound turnout with S€cond~-hand 85=-pound materie 


C=44.40 Retire three spur tracks (#1 - 890 #5 


Le) 


- 1000!) Serving Morton salt Co 


0-432-0E Replace 1,221 


On curve alj on East Leg of Wyre Track, 


BURMESTER, UTAH (5) 


Installing Bathing Facilities—in Roadway dwellings, 
208-48 Install electric wiring in double bunkhouse at 


230-18 


Burmester, (Not included 1948 Budget) 


° 


Install safety locks on coal chutes, water & oil 
columns on main line, Wendover, Knolis, Delle, 
Burme ster, Utah, period Jan. 1 to Dec. 31, 1948 


incl, (Not included in 1048 Budget) 
Construct 4,050 gallon capacity 6'x8'x11'!3" concrete water 
cistern complete with water pressure system & tie house 


(for pressure system) to serve station & section facilities 
& retire existing locomotive watering facilities, 


Burmester, (Item 10$ ~ 1951 Budget) 


BURMESTER, UJ (6) 
184-51 Relocate operator's dwelling #1 ¢ toilet from Knolls to Wend- 
Over, operator's dwelling #2 2 toilet from Knolls to Wendover, 
operator's dwelling #1 e toilet from Garfiel 
Operator's dwell 


ings at Wendover, in 


dwelling for Burmester, install electric lights for dwelling 
at Timpie, Utah, (Part of Item 46 - 1951 Budget) 

Construct & install nine 900# Capacity standard ice boxes,one 
each at Salduro, arinosa, Barro, Knolls, Clive, Low, Timpie, 
Lago & Garfield, c nstruct 2 instal] two 2100# capacity 
standard ice boxes, one each at Delle ~ Burmeste r, aj] to 
Serve Section Gangs, (Part of Item 116-1951 Budget) 


BURMESTER, UTAH (7) 
Install add'l, telephone carrier apparatus at Wendover ,Bur= 
wester & Salt Lake City,Utah. (Part of Item 54 - 1952 Budget) 


Extend various sidings between Wendover and Salt Lake City to 
125 car Capacity in connection with TCS Signgl Program, extend 
Sidings at Arinosa, Barro, Knolls, Clive, Low, Delle, Bur- 
mester, Garfield and Saltus, retire sidings at Spray and Fox, 


(Item 11 - 1952 Budget) 
75—55 Make improvements to various buildings at Wendover, Burmester, 
Lago and Garfield, Utah. (Item 30 = 1955 Budget) 
216-56 Replace 34 oil burning with electric switch lamps, 26 at 
Wendover and 8 at Burmester, Uteh(Part of 1956 Budget Item 33) 


71-58 Retire surplus buildings at Wendover and Delle, and stock- 


yard facilities at Burmester Utah, 
38=59 Erect 12! x 261-8" Steelox garage building #1046, at Burmester 
Utah, relocated from Portola, Calif. for use of Mech. Depart. 


BURMESTER, UTAH (8) 


79-62 Relocate east ladder track 1,200 feet east 
2 and 3 1,200 feet easterly and relocate 
3 Track - all at Burmester, Utah. 


» extend Tracks 1, 
west wye lead to No. 


&4-67 Install one hot box detector 


7 ‘e Instal? Ba ss Radio station and Rad; 


Install switch heaters at MP 897.1 - Burmester, and MP 913.1 - 
Garfield, Utah. 


Replace depot building destroyed by fire with 12' x 52! 
trailer facility, Burmester, Utah. 


Stations- C 
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‘Celie. | 
VAR IODS 


156% 


sven 


Rail with 136# and 119# 


Material in Main Track; Provide 2" Ballast Cushion and 
Replace Eleven Turnouts - Between MP 101.0 and MP 116.1 


rrlica 
i UE 

rie 

LPuc 


at 
3 


d cons 


S 
oO 


stake -] 
bridges 


sructures 


at 125 croswg 


ings 


CALIFORNIA R-2 VARTOUS 6} 


MP_116.1 - MP 124.0 - Replace 7.90 track miles of 100# rail 
with 2,30 track miles of 119# welded rail and 5.60 track 
miles of 136# welded rail in main tracks; provide 2" ballast 
cushion and replace one turnout 


MP_323.0; 345.6; 349.9 - Replace 0.34 track miles of 100# and 
0.47 lineal mile of 112# material with 119# mterial (78! 
lengths) 


MP 283.01 - Install one 120" x 150' CMP culvert and retire 
timber lining in water tunnel 


MP 88.5 & MP 89.7 - Install flashing lights and automatic 
gates at Crossings 4-88.5, "French Camp Road", and 4-89.7, 
"Sperry Road" 


106-69 


113-69 


123-69 


(7) 


MB 101.3 - Install two flashing light Signals with automatic 
gates; instal] crossing and replace Bridge 161.31 with fill 


an additional reinforced concrete re- 
reinforcement of an existing retaining wall 


292 - Construct One 37'7" concrete span with two 15! 
Pile ballast deck spans at each end (total length 97°7") ang 
retire one main track open deck Pile trestle; also repair and 
modify a 110" Q.p, Pile trestle on Siding track 


Install 250 private crossing signs at 125 Crossings at various 
locations 


MP _124.0-MP 131.8 _ Relay 7.8 track miles of 100# rail with 
136# material ("Continuous" welded) in main track and provide 
2" ballast cushion 


CALIFORNIA R-2 PAR TOHS 
SSS SSA Rok VARIOUS 


Install 11,000 new 83x13" double-shoulder tie plates to re-— 
place existing 8" 11" plates and install 500 additional 
Second-hand 8"x11" plates at various locations 


Replace various open deck bridges on Western Division with 
more permanent—type structures and co uct walkways and 
pile protection where required 


Strengthen steel bridges Nos. 280.5 and NCE Bridge 0.02 to 
handle heavier loading 


Transfer operating parcels o nd to Miscellaneous 
Property now under lease to others; also transfer M, 


operating parcels where trac wave been constructed 


operating purposes, per ICC Ex ions No. 11(b) and 
dated May 23, 1969 


a3 


CALIFORNIA R-2 VARIOUS (10) 
Santé R-2 VARIOUS 


154-70 Valley District - General retirement ef varieus tracks and 
facilities ne lenger required fer transpertatien purpeses; 
alse censtructien ef twe cressever tracks in Seuth Sacramente 
yard and installatien of Signal equipment at Kingden, 
Tfrewbridge and Tambe -— all en Valley District, Califernia, 


Sierra District - General retirement of tracks and facilities 
ne lenger required for transpertatien purpeses; alse 
acecemplish necessary signal ehanges in cennection with track 
retirements - all en Sierra Distriet, Califernia, 


(11) 


» install rock bolts and Provide signal 
ires all in tunnel 37 mp 340.34, 
ector fence 


@ and cyclone fence over east portal, 
Tunnel 34 mp 283.71 


Replant slide area in Vicinity of mp 276.5 


21 with 1194 welded 


terial in various Curves in 


Install ney Mile marker 
between Mp 232 ~ MP 320 


CALIFORNIA VARIOUS R~2 (12) 


61-71 - Retire various roadway buildings no longer required for 
Railroad purposes in California, 


Between M MP 319 - Relay 3.0 track Miles of 
112# rail with 1197 welded rail in min line between 
MP 232 and MP 319 ~ California, 


Replace 4.59 track miles of 1004 and 115# rail with 
119# material (78! lengths) in various min line 
curves in California, 


Replace 2.93 track miles of 112# rail with 1194 material 
(78* lengths) in various curves 
gz 


Vve 


22.0 - MP 340.3 - Replace 11.80 track miles of 100# 
rail with 1197 material ("Continuous" welded) in main 
track and provide 2" ballast cushion, 


7-73 


CALIFORNIA VARTOUS R (13) 


MP 166.25 - Install 5 5000 additional rail anchors on 


track approaching both ends of open deck Bridge 166,25 
Bear River Bridge - 1,375! long). 


oe 6 - ee O - Install 
utomatic gate arms at 
ree pote pale in Sutter scuag California: 
Crossing 4-156.0 - Howsley Road 
& 4-162, 6 - Pacific Avenue 
. 4-163.0 - Cornelius Avenue 


Replace various timber bridges with more permanent type 
structures and install culverts at various locations, 
California, 


CALIFORNIA VARTOUS R-2 


ttt — 


Western Division - Purchase and install equipment to 
provide whicrowave coliunications from Sacramento to 
Stockton, and from Sacramento to Oroville; also retire 
684 miles of copper wire. 


Runnel 16 (MP 257.43) - Construct two concrete portals 
to replace timber portals in Tunnel 16 - California, 


Tunnel 10 - MP 237 — tall 200 lineal feet of slide 
detector fence at the West Portal of Tunnel 1 Ue 
MP 237 - California, 


tA 
U A 


DIVISION = 


EEA EAI 
#* rail with 9: 
ious curves — N.C 


WESTERN DIVISION -—- Part I of a three year program to 
replace timber water tunnel at Mp 241.17 


1.17 with concrete 
and tunnel liner plate. (part I to include concrete 
lining of bottom and sides of tunnel) 


WESTERN DIVISION - Construct two concrete portals to 
replace timber portals in Tunnel No. 13. 


WESTERN DIVISION - Replace various timber bridges 
with more permanent type structures. 


WESTERN DIVISION — Install culverts at MP 257.55, 
MP 310.93 and MP 311.68. 


CALIFORNIA VARIOUS R~2 (16) 
——— a 


WESTERN DIVISION - PART I: Install flashing Light signals 
supplemented by automatic gate arms at Crossing No. 4=39.5, 
Castlewood Drive, Alameda County. 


PART II: Install flashing light signals supplemented by 
automatic gate arms at Crossing No, 4-50.7, Vasco Road, 
Alameda County. 


Replace 6.83 track miles of 100# -115# rail with 1194 
welded material in various main line curves in California. 


Replace 2,03 track miles of 1124 rail with 119# material 
(78'lengths) in various curves, N.C.E,. 


Construct wing walls at both portals of main Tunnel No. 3 
MP'57,.67. 


30-75 


31-75 


43=75 


CALIFORNIA VARIOUS R~2 (17) 
$$$ SERIOUS _R-2 


Provide drainage facilities and additional embankment 
at various locations between Oroville and James and 
between Mp 21 and MO 23 on the NeCeE., California, 


Complete program to replace timber water tunnel at 
MP 241.17 with tunnel liner plate, 


Replace various culverts at mp 253.01, MP 257.17 
and MP 258,67, 


Upgrade trailer at Virgilia, Sloat, and Little Valley, 
in California, to improve living conditions and comply 
with State codes, 


CALIFORNIA VARIOUS R=2 (18) 
———— OE 


Accomplish second part of a two year program to replace 
timber water tunnel at MP 241.17 with tunnel liner plate, 


Replace 8,36 track miles of 112#=115# rail with 119# 
welded material in various main line curves in California, 


Replace 1.40 track miles of 112# rail with 1194 
material (78! lengths) in various curves, Ne. C. 


Replace timber Bridge No, 164.70 with one 72" x 
and fill and reinforce floor systems on Bridges 
140.20 and 309,91, 


Upgrade trailer courts and install 1,000 gallon propane 
tanks at various locations to improve living conditions 
and comply with state codes. 


CALIFORNIA VARIOUS R=2 (19) 
he 


Replace 17.97 track Miles of LOO#=112# rail with 119# 
Material ("Continuouys" welded) in main line and 

provide 2" ballast cushion. Also replace five 100#-115# 
turnouts with 119# material, 


Accomplish Part fT of a two year protram to replace 
flume at MP 297.18 with corrugated metal pipe and 
Open Channel, 


Install one 60" x 391 Ce Me Pe at MP 237,18 in 
California, 


Retire various roadway buildings and facilities no 
longer required for railroad Purposes in California 
Retire various roadway buildings and facilities no 
longer required for railroad purposes in California. 


CALIFORNIA - VARIOUS (20) 
oe  _ VARIOUS 
Replace 100 lineal fe 


et of timber lining with 
metal tunnel liner i 


corrugated 
n structure at M,p, 240.55 


Upgrade trailer courts and 
tanks at various locations 
conditions and comply with 


install 1,000 gallon 


propane 
in 


California to improve living 
state codes. 


Purchase Labor Sav 


aving tools and equipment, Car Department - 
System. 


Construct wing walls at both portals of tunnel and gunite 
existing gabions, 


Span frame open deck 


eck structure on new 


piies. 


99-78 


4-79 


CALIFORNIA-VARIOUS (21) 


Replace 17.97 track miles of 100# - 112# rail with 119# 
material ("Continuous, welded") in main line and provide 
2" ballast cushion. Also replace five 100# - 115# 
turnouts with 119# material. 


Replace 3.85 Track Miles of 100#-115# Rail with 119# welded 
material in various mainline curves in Cas 


Install ten sets of repcast concrete ribs at west portal 
of Tunnel No. 19. 


Provide drainage facilities g additional embankment at 
MP 215.43 W.P.'s main line. 


Relay 1.00 track mile of 100# rail in Tunnel #1 with 119# 
Also, provide a 2" ballast 


material "continuous welded". 
cushion, 


mul yA 18 AL 


5-72 Install 6,50 13 D.S. Tie plates te re 
8x11" 


Place existing 
2,000 additional SH rep 


umehed 8" x7)" 
leca tions ,Calfie ni: 


131-71 Tunne ©. 2 N.G.E Construet Conerete 
timber pertal 


Pertal te replace 
at west end ef Tunnel Ne, 


2 (N.6.,) 
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CAL 


Omira and Calneva.’ 
in bunkhouse 


re) 


Struc 


Gon 


162-30 


n bun 


it 


\ 


ORNIA 


Ma 
+ 


HH 
4 
© 

x 


i" V 


WN 
NG 
a 
UNnKS 


ae | 
b 


n 


CALNEVA, CALIF, (3) 

150-52 Retire existing double wooden box cistern and old style hand 
pump and replace with concrete cistern and new=style hand 
pump at Calneva. (Part of Item 72 - 1952 Budget) 


CALVADA, CATT 
fy APE g2ltusoo 1 Stock Yard Track 
93'S ock Yards, 3 pen, 1 chute 
9AltiaDenot énd Coal House 
222 Section, Tool, end Bunk Houses 


y VA = 
a ¥ Oo Er + hima. IY LIBEL LE. 
ri 


" NE 


Constructing Calpine Branch 
New bunkhouse at Calpine 


Lead to connect with Davies Johnson Lbr.Co. Spur #3 


230! lead Davies Johnson Lbr. 


Install steel bunks and mattr 


Co. M.P. 250, 


-esses in Dunknousces. 


none 


iere 


_ 
ai 


= 
n 
i>) 
rt) 
ra} 
ri 
y 


tie 


CALPINE 


ee i ea ay es BSS 
Retire—track—connectine—with—Dpevie = 


R-tire—2tot track, logging—road; serving 

Gravel ballast between MP O-9 & MP 10 - 12, 
Install frog & switch in spur serve Davies Johnso 
Lbr. Co.,Sec.29,Twn. 22 Nor.Range East ,MDB&M, > 


Install frog and switch in spur serving Davies- 


Johnson Lumber Co. in Section 21, TS 22 N, R, 14 
ee = = ee A. fT 

E. M.D.B. M. (Calpine Branch) C4uceZ%e 
Constructing 2 turnouts ai Summit, Calpine 
Branch, to serve Davies#Johnson Lbr.Co, 


Lonstruct 


205-50 Apply additional 


between M,P. 1.0 


+e 


gravel ballast during year 1930 
r 


and 4.0, Calpine B 


anch, 


92-31 


punched tie pla 
Budget Item N 


‘Ls 
12) 


CALPINE BRANCH (4) 
Retire 4 spur track leads; one at M.P, 5,18, 


two leads near M.P, 5. one lead at M.eP,. 10, 


s ¢s-Johnson Lumber Co, Calpine Br, 
Purchase property in section 29, Township 22, 
County of Plumas, State of California, 


from Yavies-Johnson Lumber Company. 
(Calpine Branch) 
7235 Install 2G.N. Type metal cattle guards at 
MoP, 4.40 and 7.35 on the Calpine Branch. (%.,., 7 J 
ith G.N. 


2 — a ~ a i. 9 ~~ fle w 
tyle wood cattle Fuaras witn 


71-35 Replace 9 old 


mata? 
> metal cat 


C-45-40 Retire Calpine Branch 


guards, valpine Junction,Calif,’ 


CAMP RODGERS 


Construct passing track. 
Construct telephone booth 
Constr. two setout spurs, 

at M.P, 256.81, camp Rodgers, 


Construct 4 tracks to serve PG&E Co.: 3,059 spur on G0=15 


Basis (WP propn. 161' HB=CP) 1,738' setout track, 1,473? 
setout track and 167' crossover between setout tracks (PG&E 


propn. 6,276' including 5 turnouts) at Camp Rodgers, MP 


255.3,Calif. 


71-65 Construct 2,566! extention & retire tracks 
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—— CARBONA 
MARE 20(4 4 pen stock corral 


694) Combination depot »'ruo’ 


a = 

14 Gravel, platform round, dey denot 

"281 Wiss con. 7 Epo and Fsection house 
"B5AQ Erect weter tank remove track 


line of 


tO > | 
track 


CARB NA, CALIF RNIA 
Install water facilities, 


° 


48'x165' corr. iron & wood bldg. with platform, 


1525 spur track Carbona Growers Corp, 


and water connect ions; 


-~+ Ss plr +--+ S a 
spur track to serve 


Painting woodwork on shipping shed Carbona, Calif 


> 
° 


DD 


CARB 
Install steel bunks 
Constructing 800 foot team track 
at Carbona, Calif, 
Construct 150! extensi 


Sales -Omnany ! S 


team track, Varbon: 


Sage encctrse power line at heeds s Calif, 


€ons Smet R Ce f. nA SrmIP at | Tanhna?, 


it @U. Ueat VON, 


nae CARBONA, CALIF, (4) 


Erect depot removed from Nilegarden, install 
additional partitions, widen platform, construct 


septic tank and sewe er, install bath and toilets 
complete, provide station furniture and equip= 
ment, move station semaphore and provide tele~« 


graph facilities, Carbona Calif, 


and nr mmIICAtaA 
ana._coryr pa wGcG 


Be 
5 S16 5 


—- 
O!x66 > 


CARBONA, CALIFORNIA (5) 
C-63=34 Retire two wells (Nos. 1 and 2) and steam 
pumping equipment, Carbone, Calif, 
Install Howe Dormant Scale in packing shed at 
Carbona, Calif, 
Instell drainage system from vegetable washing 
facilities in W.P. packing sheds at Carbona, 


Replace 564 rail and two switches 
and west legs of wye track with sh. 85# 
rail, Carbone, Calif, 


in east 


Install 4 additional electric lights, complete 
with conduit, in packing shed at Cart na, Cal.°- 


Construct drainage ditch for tr 
packing shed at Carbona, Calif, 


ack serving 


CARBONA, CALIFORNIA (6) 
a EURNTA 


Capitalize value of 6 storage tracks formerly 
serving Kerlinger Gravel Pit. Capitalize Value 


of rail renewed thru turnouts where tracks in-« 
Stalled at M.p, 1.8, Carbona Branch, 

Transfer value of land in Kerlinger Gravel Pit 

to "Carrier" ang "Non=-carrier" property, 

Fill Bridges 0.70, 0,88, 0,93 and replace Br,2,00 
with creosoted pile trestle and fill, Carbona 
Branch, 

Construct roof over west wnd of platforn, Packing 
Shed No. l 


CARBONA, CALIFORNTA 


(7) 
Replace 7470 Lin. Ft. 56# with S.H. 85# rail, and 
install tie plates in Passing Track. 


Capitalizing 
to parcel of 
Constructing 


additional cost to acquire title 


loading shed 

crete septic 

track extension 
43-39 Enclosing 40!x50 


at south end of g shed No. le 
51-40 Replace 16'x26' wood tank and tower with 60,000 


Gallon redwood tank #94 consttruct new foundation. 
Install locomotive water treating plant 


166-40 


a 


CARBONA, CALIFORNIA (8) 
Construct 40' x 88! addition to south end, and 
roof over and enclose t wo sides of existing plat- 
form on north end of shed No. 5; install two 


offices, ladies restroom, toilet facilities, new 


4" water line, additional drain ditches and flumes, 


and clean out boxes, extend driveway 120 feet. 
track feet of 56# rail with 85# rafl 
O rail anchors i main line, 
Replace aie track feet of 56# il with SH 


857 reil between MP 0.87 and 


Constr. roof over 30? X 50! open platrorn/Ba Jagant 


at westerly end of Pack.Shed No, 2 


2 


CARRBONA 


eesOVUIA, 


176-45 constructing 3 - 121 
with outhouses 


each dwettin 
67-44 const 


+ 
,0OI LTU CT 


fr 
Na 


public loadine 


No. 


No. 2 


_Construc 


trac Carbona, 


3 - 


2210-foot easterly 


DO 


x 32! 


heen. _ 


frame dwellings together 
sewer and water line to 
legraph operators, 
on South 
and 190! « 
Cros sove and 90! 
water column ana 


section fac 


LOtxt2t-edditi 


Vel wv 


extension to set 
California, 


(10) 


FORNTA 
ement 


> 
ac 


eel 


en 


? 
ie 


a> 


BOWA, 


CATR 
4 at 


4-pen 


Retire 


~47 


C21 


CALIFORNIA (10) 


61-45 C <. conn. with 900" Spur 
French, Jr. 


d; widen gr 

airs ( eece—-systen, ck.—-Shed. a 

109-45 Constructing 251 x 207.5! frame extension on southg 
~erly side of packing Shed Noe 3 with 25! x 321 
office in above shed at cCarbona, Califomnia. 


137-45 Install 6264 1124 rail anchors in side tracks at 
Midway, Carbona, Lyoth Quigley & Lathrop,Calif,. 


184-46 Convert 8 retired outfit cars into section bunk- 
houses, 1 each at Midway, Carbona, Kingdon, 


Franklin, Oroville, Virgibia, Twain and Quincy 
Junction,Calif. 


CARRONA, CALIFORNIA. (11) 


126-47 Construct 36'x40' leanto covered platform, com- 
plete with electric lights, with 6' platform on 
truck side and 8*xplatform on track side on Shed 
#1, Carbona, Calif. (Not included 1947 Budget) 

x20* additional office in WP Public 
¢ transfer value of Pkg 
With driveway, from ca: 


] 


Carbona Cal i a (Nat 3 
a t+ e@ \IVOU 


128-48 ea 36'x40" frame opal eae siaderon to- 
ether with 8'x36* plfm. extension on track side 
: 6'x36* open plfm. extension on truck side of 


present WP Pkg. Shed #1,Carbona (Not included 1948 
Budget) 


CARBONA, CALIF, (12) 
Construct 8'x8' lean-to 
adjacent to and a part 
20000 sq, ft. of gravel 
& misc, grading at Shed 
(Not included in 194.9 


C=30=49 Retire 2,02] rack miles of Carbona Brancl bets 


nt 


ween MP 2,335 and MP 4.266 in San Joaquin Co, 
Calif, (Retireme withont repnacement — not 


included 


CARBONA, CALIF, (13) 
Purchase Property from Richard Kellogg, contain- 


ing 14,928,9 s@. ft, Situate, lying & being in the 
horthwest quarter of Section 10, Township 3, So. 

Range 5 East, M.D, BEM, Carbona, Retire portion of 
WP property a to 2 Richard Kellogg, contain- 


ing 23,423.6 sq. ft. Situate, lying @ being in th 


northwest quarter of Section 10, Township 35 So. 
Range 5 East, M.D, B&M, par hene: 
Capital 
previous ahando ments in order to reconci 


a and to 


CARBONA, CALIF, (14) 
Construct add'l, 10'x211!'9" to present plfm, adja- 
cent to WP Pkg. Shed #1, Carbona, 


Construct two 100! extensions 


to platform on Shed No, 2 
Carbona, Calif, 


~? 


Construct 929! spur track on GO-15 Basis ( 


WP proportion - 
142' from HB to CP, Industry proportion - 787" from GP to 


End) to serve Lembert Marke 


ting Co. at Carbona, Calif, 


uv concrete 


CARBONA CALIF (15) 
Install add'l, apparatus to provide full components of standaré 
equipment for all TCS carrier installations, including code 
line filters and line units at Niles,Carbona, Charter Way, 


Greville, Pulga & Keddie,Calif, (Part 34-1953 Budget) 


Retire 148.5' of 1,366.5! spur serving Carbone Growers Corp 


Le 


+ 1. — x - | 
ogg) at Carbona, Calif, 
of 3 


Construct additional 16'x16" office and reinforce warehouse 


floor for fork lift operation to serve Hayman 


ar Pe 
& Covert in WP 
oS 


Packing Shed #2, Carbona, Calif, 

Install 120-gallon underground gasoline tanks at Oakland, 
Sunal, Carbona, Stockton, KKingdon, Franklin, Sacramento, 
Marysville, Oroville, Bidwell, Tobin, Gfeenville and Clear 
Creek,Calif. (part of 1%6 Budget Item 87) 


CARBONA, CALIF, ; _(16) 


Construct 1,084.5 sq. ft. open platform area and additional 
toilet facilities in Packing Shed #2 at Carbona , Calif, 


Retire 4,074' back track at Carbo 


Part I Retire Eldorado Oil 


Sell 9.665 acres of Western Pacific property at Carbona to 
Lambert Marketing Company — 
install commercial electric power outlets at various locations 


Western Division, for use of various roadway gangs. 
-Sell 1.102 acres of wp property at Carbona, Calif., to the Banta 


Carbona Irrigation District. 


(17) 


CARBONA 
110-63 Construct 700' spur track to serve Esformes Packing Co, 


Spur Track serving J. 


79-64 Retire 705! Ayala-spur tracks 


AADT Tx 


tt ist 
——. 


Construct 50? extension to existing 112!x20931 ice 
house & 51' exten. to gallery conveyor, Deepen ice 


pond; install addittonal chain on conveyor. 


7 


Purchase 14,468 acres for ice pond, 
Install oil buffer Spr.switch,extend Signal cir- , 


cuits & move detour Signal at East Carlin(Prd.tr, ) 


CARLIN, NEVADA (3) 
Underground power cable to connect 2300 volt city 


line with WP power house at Icing Plant. 


Purchase 2 steel wheel hose carts,400 lin.ft. of 

2-1/2" fire hose, 1 2-1/2 gallon fire xtinguisher 
and retire one wood wheel hose cart at Ice House, ° 
Install ice chip converyor complete, and replace 


one 15 H F 
*P, electric motor with 30 HP electric 
motor at ice house, 


CARLIN, NEVADA (4) 
nate Seaebnlichelanateelal 
Replace 1007 ft, of 2" and 141 ft, of 1" pilack 


iron pipe with 1148 ft. of 3" galvanized iron 
pipe in passenger coach water line at passenger 
station, Carlin, 

in, Nevade 7 
Retire 4=pen stockyard with herding pen and 
loading chute, Carlin, Nevad, Paired Track 
Southern Pacific Company approval required, 
Retire 13,5'x31' frame coal shed and 11'x12! 
frame shed, Carlin, Nevada, 


62-56 Purchase Ford 1/2 ton truck for; 
Carlin Ice Plant, Carling Nevada, 


C=22-35 Retire well, deep-well pump and motor 


commection between 
ater tank at 8th & 

WP ice house, 
Constructing 585-foot extension 
existing icing spur. 


Apply shingles to 


Retire Ford 1/2-ton truck used by Icing Dept. 


Purchese Ford 1/2-ton pickup truck for use of 
Icing Dept. 


pa 
i Packs 


ng 1413 lin.ft. 857 rail (669 1.f. in West 
detour trk. and 744 1.f. in East detour trk.) 


tn, 


with 1124 reil, "Paired Track", 
Repl. 16'x26! wood wat.tank on timber tower and 


conc. foundations with 60M gal. Redw.Tank and Rr, 
comp. on creo. pile tower, “Paired Track", 

Install elec. lighting in Sect. House, “P, 
Installing additional office furniture and office 
Cquipment for offices in Gerlach & Carlin, nevada 
during year 1944. z 


T." 


CARLIN, NEVADA _ (7) 
Installing coach water line 125 easterly with 


1 additional riser complete for watering stream- 
lined locomotives. "Paired Track" 


Tnhaetolistne ath Pant) ro: 


CARLIN, NEVADA (8) 
Construct one 10'x24! frame combination motor ear 
house & shop to serve Signal Maintainer at Carlin 
Paired Track = Part of Item 28 - 1947 Budget 
§3.P. approval required, 


Sanitar 


anvnrov: PrP ean 


pump & by-pass & two 24" addi- 


49-46 Rev. Install booster 
tional water lines in Coach & Diesel Waterir 


Facilities, Carlin “Paired Track" Not i 
1946 Budget - SP approval required. 


C-65-47 


210=47 


CARLIN, NEVADA. 
Install division fire walls over the 
partitions in the attic section o& WP ice house 
Cariin (Not included 1947 Budget 
Purchase two Homelite electric chain ice saws and 
one 5000 Watt generator to operate ice saws at 


WP Ice Plnat,Carlin (Notincluded 1947 Budget) 


(Exclusively 100% WP) 

Retire Ford 1/2 ton pickup truck formerly used by 
WP Icing Dept. Carlin, Nev. (System) Not included 
1947 Budget) 

Purchase one Dodge 3/4=tom WD-15 express truck 
for use of Icing Dept. Carlin, System (Not 
included 1947 Budget) 


CARLIN, NEVADA (10) 
43-48 Install 25 ice blankets at icing dock, Carlin 
(not included 1948 Budget) 


HP, 1- 15 


Pep 
as J Iif 


included in 1949 Budget) 

Install additional bath room & toilet facilities on 
porch & alterations to old pumphouse to convert into 
double section bunkhouse at Carlin, Nevada "Paired 


Track" - Item 35 - 1949 Budget - sp approval 
required, 


CARLIN, NEVADA (11) 
229-48 Install safety locks on water & oil columns on 


main line at Golconda, Kampos, Beowawe, Carlin, 
Elko, Elburz and Deeth, Nevada - Paired Track - 
period Jan. 1 to Dec. 31,1948 - Not ineluded in 
1948 Sudget -Not included in 1948 Budget - 

S.P. approval required, 

Install 2300 ft. of 6" fire line with 4 Greenberg 
fire hydrants and one=third of the cost construct- 
ing pump house, booster pump & bypass; Retire 1218 
feet of 2-1/2" and 950' of 2" fire line with two 
fire hydrants, all in connection with WP Ice House 
Fire Protection at Carlin, Nev. (Item3 7 - 1948 
Budget ) 


Elko, Carli in, 


Track" 
Co. approval required) 
Install AC power for signals 6442, 6452, FEES: 6460 
Four sets of Storage batteries & rectifiers, replacing 112 
cells of primary battery - Carlin, Nevada (Paired Track} 


Item 60 ~ 1951 Budget - S.P. Co; approval required) 


nstruct & install 16 9004 capacity 


boxes = one 
each at Bliss, Red House, Ellison u No.Battle 


Mtn. Rennox, Dunphy, Cluro, P 


Thaw 
nunter > 


Ryndon, Elburz Halleck & Deeth Construct & install 3 2100# 
wn ’ ? 


Capacity standarc 


ice boxes = one each at Golconda, Kamp 


& Beowawe, Paired all to serve section gangs 


approval requi 
including th 
\-H.Vogeler at Carlin, | 


CARLIN, NEVADA (14) 
Sale of 27.635 aéres of land (former ice pond) to Noah 
Cotton at Carlin, Nevada. 
Install three 120-gallon undefround gasoline storage tanks 
t Carlin, Nevada. 
Retire mess hall, office and tool room, and toilet building, 
destroyed or damged by fire at Carlin. Nevada, 
Install two flashing light Signals and prepare 
for crossing at MP 642.61, near Carlin, 


4 


Rerire unused trackage at Weso, Golconda, Cluro, Carlin, 
East Carlin, Tonka, Deeth and Tulasco, Paired Treck, Nev. 
(Southern Pacific Co. approval required) 


134-59 
78-60 


112-60 


CARLIN, NEVADA (15) 


Retire 244! crossover between Main Track and Ice Track #2, 
Carlin, Nevada "Paired Trackn Southern Pacifie Co, approval 
required). 


Install two 62' x 24m C.M.P. culverts to replace timber box 
culvert at MP 644.33 = Paired Track, 

4,000 SF of wP right of way Quitcleimed to E.A.Pierron 

3,000 SF of wP right of way Quitclaimed to Rafael Garcia; 

3,115 SF of wP right of way Quitclaimed to Ruby Acorda, 
Retire, restate and transfer from Operating Accounts to Non- 
Operating various buildings in connection with Signal 
Reorganization Plan at various locations in Nevada (Paired 
Track Area), 

Golconda; Retire Tool House, Bldg. No. 1956 

Carlin; Sell Cottage, Bldg. No. 1539 

Install commercial electric power outlets at Golconda, Carlin 
Elko and Deeth, Nevada for use of various roadway gangs. 
Provide Dispatcher Control for leaving signals - MP 646, 


CARLIN NEVADA 
206-64 Retire facilities which no lo 
longer required for railroad 


138-70 Retire 60 ,000 gallen water 
Pipes, ete., <7 arlin, Ne 


nger exist or are no 
purposes. 


sterage tank, Ppumpheuse, meters, 


108-77 Dismantléand retire a 20' x 24 steelox building at the 
Paired Track Area, 


CARLIN, NEVADA 01 
O0-154-40 Construct concrete baffle wall at Bridge 645.19 


to catch surplus water in Maggie Creek for ice 
pond at Carlin, Nevada. 
Extend coach water line 


15 feet easterly. 


Construct 12"x200! corrugated iron pip 


for diverting water from Maggie Creek t 
Pond at Carlin, Nevada. 


Remove wood decking fron platform and 
% at Carlin, Nevada. 


at north & west end of depo 


31-57 
194-59 


CARPENTER, CALIF. (1) 


Sell 15.241 acres to Cold Metal Products Co, at Carpenter, 
Sell 16.857 acres of Western Pacific land to State Electric 
Supply, —Ine.—(W.P. Fuller ¢ Company-),—located—on Whipple Rd, 
at Carpenter, Calif, 


76-63 Construct 435! drill track extension and a 680" spur on the GO-15 
Basis (WP-portion: 106! ; Industry portion: 574') to serve Santa 
Fe Equipment Co, at Carpenter, California 


114-73 


PART I: Accomplish grading and drainage for a 2,740' drill 
track—and-—a-1,400! runearound-track—at—100%-w.P.—expense, 

PART II: Construct a 2,740' drill track and a 1,400' 
runaround track, including three turnouts at 100% W.P. expense. 
PARP-IiI:—Cconstruct-western Pacifieportion-only (HB-CP=395") 
Of a 600' spur track on the GO-15 Basis to serve JsR 

Warehouse —- all at Carpenter, California. 


CARPENTER, CALIFORNTA (2) 
CALIFORNIA 


Construct a 438! drill track and Western Pacific 
portion only (HB-CP=130') of a 695" spur track - all 
on the Go=15 Supplement I Basis to serve Michelin Tire 
Company at Carpenter, California, 


Construct Western Pacific portion only (HB-CP=130') of a 
420' spur track on the Go=15 Supplement I Basis to serve 
Komatsu America Corporation in Carpenter, California, 
(Industry will construct and pay for their own portion 
Of track (CP=End-290'), 


Construct western Pacific portion only (HB-CP=104') 
a 511' spur track on the GO=15 Basis to 

Ray & Simon, (Industry will construct an 

Own portion), 


109-79 


CARPENTER, CALIFORNIA 


Construct 4,850' of main line track, 7,470' of yard 
tracks, and shift 1,150' of main track=to provide 
support tracks for Union City-Hayward complex. 


Construct a 260" spur track on the modified Go-15 
Suppe I basis. (WP portion HB-CP=128', Industry 
) to serve Forsyth Hardwood Company. 


7 


portion 132! 


Construct WP portion (HB-CP = 120') of a 352! spur to serve 
Beverage Distributors, Inc., in Carpenter, California, on 
GO - 15, Supplement I, basis. 


Consttuct Western Pacific portion (HB-CP = 132') of a 551 
foot spur track to serve Shapell Industries' warehouse on 
GO-15, Supp. basis. 


Construct WP portion (HB-CP = 135') of a 1,084' spur track 
to serve Barclay-Curci Investment Company (Hayward Assoc.) 


on the GO-15, Suplement I basis. 


CARPENTER, CALIFORNIA (4) 


Construct WP portion (HB - CP = 110') of a 610 ft. spur 
track to serve Cabot, Cabot & Forbes warehouse at Carpenter 
Station, on the GO-15 Supplement I basis. 


Construct W.P. portion (HB- CP = 132') of a 481' spur track 
on the GO-15, Supp. I, basis to serve Shapell Industries 
Building No. 1 at Carpenter, Ca. 


Construct a 735' team track and a 41,000 square foot public 
facility at Carpenter Station in Hayward. 


Construct WP portion (HB-CP = 128') of a 355 ft. spur track 
to serve Duracell at the Sutter Hill warehouse at Carpenter 
Station in Hayward, on the GO-15 basis. 


Construct W.P. portion (HB-CP = 107') of a 520' spur track 
to serve Kilsby Tubesupply in Carpenter, on the GO-15 


Supplement I basis. 


CARPENTER, CALIFORNIA 
i VEE LHORNTA 


72-81 Sell 595' of spur track and 4] 


improvements in unloadin 
Carpenter, California. 


2000 square feet of Paved 
§ area to Davis Walker - all at 


46200 
A. CARLISLE & Co. 


251 BUSH STREET 
SAN FRANCISCO, CAL. 


CATLETT ROAD CROSSING 
RS RUDD ING 
Install two flashing lights signals 


46200 


A. CARLISLE & CO. 


STATIONERY - [PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, CAL. 


CHICAGO, ILLINOIS 
242-27 Office furniture for office 1300 Bankers Bldg. 


208-28 Purchase furniture and equipment for traffic 
office. : 


C-14-40 Capitalize value of furniture moved from 
Milwaukee and Cleveland, 


144-50 Audograph 


(2) 


in W.pP. frarric Offices 


96=51 Install additional office furniture 


at 1307 Banlers Bldgs Chicago,I1l, 


CHICO, CALIF, (1) 


147-60 Purchase 181.1 acres of land from Clay M. McGowan and Faye 
McGowan in Butte County, Calif. 


157-63 Sell 15.56 acres of Western Pacific Land at Chico, Calif., 
to the State of Calif. for use in construction of freeway. 


154-65 Sell 12.865 ac. of WP land to Tri Co Company 


152-65 Sell 8.768 ac. 6f land to the City of Chico, Calif. 


xchange on an BHaY 
/ 


( ven basis 0,589 ac, of 
ers 


€ 
2205 ac. of land owned by Tri Co Company 


12%-71 Part I: Genvey 2.021 acres ef W.P. land at Chice te S.N. Ry. 
Part II Aequire 1.071 acres ef land at San Jese, Calif. from 
S.N. Ry. 


California, without monetary consideration to the State 
of California, and transfer ledger value to remaining 
acreage, 


KRXKSH Convey 17.5 acres of Western Pacific land at Chico, 


Sell 2,216 acres of surplus Western Pacific land at Chico, 
California, to GusGore and Anita Gore, 


Sell 24,526 acres of WP land in Chico, California, to Norsat 
Investment, Inc, 


CHICO, CALTFORNIA (3) 
re, 


80-80 Sell 55.45 acres of surplus Western Pacific land in Chico, 


California, to Mid-America Investment, Inc. 


4-81 Sell 8.946 acres of Western Pacific land 


in Chico to Louis 
G. Chrysler, Jr. 


+rnanliz 
La 


: a Sr ay : . 
ack f { my 17 (S Cay 


—s 


Construct additional pen,alleyway etc. 
Construct 5x7x20! con,sump,move 
place old pump equipment with new. 


stockyards 


pump house, re- 


CHILCOOT, CALIFORNT: ( 


4 


Replace one 4" centrifugal pump and 15 HP gas eng, 


with Byron-Jackson type "O" deep well turbine pump 
and 15 H.P. electric motor. 


CHIICOOT, CALIFORNIA (3) 
et VEN LA 
Install electric lights in telegraph office. 


Installing Electric Wiring in Section Foreman! s 
House. 


Constructing two 12! x 3e1 frame dwellings with 
outhouses, cesspools, sewer & water line to 
serve Dwellings to house Telegraph Operators, 


18! X 24! frame Single bunk house with toilet 


facils., and septic tank connecting with sewer, 


Construct 410: Spur track to serve H, R, Neel Imbr, 
CO.; Retire 663' spur track formerly Serving Reno 
Mill & ymber Co; 


y -+ at - 5 BOLD +s ; a 
Constructince—2 000 ft. ho 


araeagle Lumber co, 


Li ti J si tilt 


1a +4 * at 3 Z ane l py 
mm Wt ~ 


L C LA UU U's ee 


Ins 


talling elec. ights in stockyards -Chilcoot,Cal 


Atle 


cluded in7 


c-68- 


50 Retire water & fueling facilities for full 


dieselization of Motive Power at Loyalton, 
Chilcoot & Omira, 


Calif.(Part Item 52-1950 Budg, ) 
C-12~51 Retire station facilities, 


105-51 Install remote controlled switch he 
Operated derail at Portola and on two poer=—operated switcheg 
at each of the following locations: Portola, Hawley, Scotis 
Chilcoot, Red Rock, Doyle & Herlong, Calif. (Item 67 - 1951 
Budget) 


aters and one power— 


30—54 


Construct 25 additional motor car set-offs at various loca- 


tions between Chilcoot & Doyhe, (Part of Item 85=1952 Budg. 
Relocate operator's house from old 
house area 


depot area to section 
for use as bunkhouse, Chitcoot, (Part of Item 
33 - 1952 Budget) 


Replace 2,281 LF of timber lining with concrete lining 
in Main Line Tunnel #37, Chilcoot. (Part Item&0 - 1954 


HILCOOT, CALIF, 
C-18=54 Retire 2,500' siding, formerly serving Grace 
Chilcoot, 
131-54 Exchange of 
SR&D property deeded to WP at Oakland 
cy Jct. and Chilcoot, Calif, 


Petin 


property between WP and SR&D, 213.92 acres of 


» San Jose, Pleasanton, 


system, 


65—5 H ic wat 
5—55 nsta HP elect Water press 
wat ank and tower at Chile 


L 


La57 Retire 1,659! of 2,082! setout spur at Chileoot,—MP 33953; 


Calif, 
68-58 Retire bunkhouse, bldg, 
freight house building, notin accounts, 
146-60 Retire and sel] stockyards no longer reg 


California, 
25-61 Retire bh6 Spur - vicinity Tunnel, 37, Chilcoot, Calif. 


No. 1090, at Loyalton and remove 
at Chilcoot. 


uired at Chilcoot, 


CHILCOOT, CALIFORNIA (7) 


190-64 Sell 4.917 acres of Western Pacific land to LLoyd 
Re and Dorothy E. Hall - Land 


58-64 Sell 3.44 acres of W.P. land to L.R. and D.E. Hall. 


95-78 Sell 1.83 acres of W.P. land to Ruth L. Deatherage. 


CL O-] 
0-258-0Rr gots f 


in telegraph office, 


CHOLONA NEVADA 
Bunk and tool houses 
Car’ fet 0 — 


Vente 


Frame bunkhouse 12x48! »Cholona,Krum,Venado and 


Ant elo e 
one 12x48' bunkhouse with 10x16'tool hots P 
Install zine lined redwood box cistems in 


a 4 
Si 9nuYr 
Sulphur, 


a+ Mm 
~ A L 


section quarters rego, Cholona, 


“ntelope, Venado and Krum, Nev. (Part of 193] 
No, 84) 


57-37 shingles to 


ed bunkhouse 
21-42 Construct 2550: 


£00 


side walls of old-style sheath- 


drain ditch at MP 466.0, 


185-45 Constr. 24'X37.5! Sec.Foreman house with cesspool, 


connect. pipe and outside pit toilet. 


CHOLONA, NEVADA 


ive 4,050 gal.capacity (69x89x771 


retire five 
each at Flanigan, Sano, 


© serve section facilities 


Construct 300! setout 
Folka, Gaskell, Sage, 
of Item 7 — 


“eynard, Cholona, 


Ola, Nevada. (Part 


buildings in cennection 
ous locations, Nevada 


46200 


A. CARLISLE & Co. 
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CINCINNATI, OHIO 
Purchase furniture and equipment for traffic 


Sere % 
OLliices 
z 


os Angels 


ah: - ~~ + A C a ++ 
sbur ortiar ea tt 


a ic 
? = BoA = 


Purchase 10 Silentel accoutsically=upholstered steel 


cabinets to deaden noise of teletype machines in General 


Agents! offices at San Jose, Portland, Seattle, Salt Lake, 


Omaha, Detroit, Cincinnati, Pittsburg, New York and 


Washington, 


CLEAR CREEK, CALIF. (1) 
230-56 Install 120-galion underground gasoline tanks at Oakland, 
Sunol, Carbona, Stockton, Kingdon, Franklin, sacramento, 


Marysville, Oroville, Bidwell, Tobin, Greenville and Clear 
Creek, Calif. ()Part of 1956 Budget Item 87) . 


CLEVELAND, OHIO 


208-28 Purchase furniture and equipment for traffic 


office. 


C-14-40 Retire office furniture and fixtures in 


traffic office, 


14-25 
79-27 

169-28 
60-52 


CLIFFSIDE 
New Passing track 


Install Mack switch point protectors 

Construct standard telephone booth, 

Install 14 remote-controlled gas-burning switch heaters, on 
each at east & west ends of sidings at Raglan, Wells, 
Ventosa, Sage, Silverzone, Clifside & Pilot, Nev, 

(Item 46 - 1952 Budget) 


Construct & retire various sidings in connection with TCs 


between Alezon & Nev.-Utah State Line: Wells, Boaz,Ruby ,Tob 


Ventosa,Spruce,Hogan, MP 757,luke,Shafter, Silverzone,Clif- 


side ,Proctor,Pilot,Dyke % Ola, (Part Item 28-1951 Budget) 


CLIFSIDE. NEVADA (2) 
; 
Setout spurs; one each at Reynard, Cholona, 
Gaskell, Sage, Clifside, Pilot 1a, (Part 


of Item 7 ~ 1952 Budget) 


10 Steelox Generator Buildin 


&S and 14 Generators at 
Seno, Phil, Trego, Ronda, Floka, Jungo, Raglan, Ruby, Clifside 


and Spruce, Nevada. Erect one building (retired from Roby) for 


car inspectors! ghelter at Elko, Nevada, 


Install ene het bex detecter in vieinity ef Clefside, Nev. 
MP 785.5 


CLIFSIDE, NEVADA 
EV ADA 


(3) 
107-76 Sell 85.26 acres of w.p. 
deed covering 1.29 
of Nevada. 


land and grant a quitclaim 


acres at clifside to the State 


CLIO, CALIFORNIA 
or ba Lf — 


etc. 
oe 


-bunkhouse, 
114-30 


bunkHotses, 


punks 


194-37 Clio-Installing 4'x4'!x7!'! Zinc-Lined Redwood Box 


Cistern for Section Facilities at Clio,california 
Retire 18'x22' frame bunkhouse destroyed by fire 
September 9, 1940. 


C-35-40 


CLIO, CALIFORNIA 
LA 
Construct 1,633-11 


1 


(2) 


extension to 


n 
Passing tra 


RS ig ie westerly 
5 ack, 


Construct 1150-foot outfit spur, 


Construct two section bunk hoy 
facilities, 


S€s, and water 


nstal tar 


9 ©2008! crossover at 
Paxton, 1866,3 siding & 1069! se Cromberg, 
275" spur track ab Feather River Inn, 336" spur track at 
Blairsden and 4590, 3! siding at Cli 


72-61 Retire 1199.5 foot set out 


track at Clio, California 
Provide drainage system 


83-63 


CLIO, CALIF@RNIA (3) 


134-71 Sell 62,250 square feet of W.P. land at Clie, Calif ornia. 
to Wayne A. And Dorthea L. Collier 


AT TWiT TIMER 
CLIVE, UTAH 


House 


12x24' tie house, 


_ air 
tracks 


WY oS A oS AL 


Construct section facilities 


+heaea adAi+e4 


CLIVE, UTAH 


tie bunkhouse 


Install 1 double zinc-lined redwood box 


sistern 
at section quarters an 


d retire old water barrel; 
Install electric wiring in 
Dwelling, Clive, Utah. 


Se Foreman's 


CLIVE, UTAH (3) 

Construct & install nine 9007 capacity standard ice boxes, ong 

each at Salduro, arinosa, Barro,Knolls, Clive, low, Timpie, 

Lago & Garfield, Utah. Construct & install two 2100 capacity 

standard ice boxes, one each at Delle & Burmester, All to 

Serve section gangs. (Part of Item 116-1951 Budget) 

Install four remote~contolled gas—burning switch heaters, at 
east & west ends of Clive & Delle sidings,Utah, (Item 47 = 
1952 Budget) 

Retire existing double wooden box cisterns and old style hand 


pumps and replace with concrete cisterns and new style hand 
pumps at Saldruo, Arinosa, Barro, Knolls, Clive, low, Timpie, 
Lago and Garfield, (Part of Item 72 — 1952 Budget) 


CLIVE, UTAH (4) 


9-52 Extend various sidings between Wendover and Salt Lake City to 


125 car capacity in connection with TCS Signal Program, extend 
sidings at Arinosa, Barro, Knolls, Clive, Low, Delle, Burmester, 


Garfield end Saltus, retire sidings at Spray and Fox, Utah, 
(Item 11 - 1952 Budget) 

100-54 Make improvements to various section biildings at Salduro, 
Arinosa, Knolls, Clive, Low, Delle and Timpie,Utah. (Item 37 


1954 Budget) 
136-60 Extend commercial power feed from Delle to Clive and 
retire generator station at Clive. 


84-67 Install one hot box detector 


87-68 Rearrange Ty 


- nt: 
Rao +. on 1-4. 
cetween titve 


AT IT Torri ns 


QJ a Sia Vda 


Capitalize value of 1 12'x30! tie bunk house 
and 1 13'x18! tie coal house, Cluro, Nevada, 


These buildings were constructed prior to AUS. 
1, 1924, 


Purchase 80 Acres Of Land at Cluro, Nevada, 


Construct 1738! westerly extension to passing 


track; instell oil buffer Spring switch on east 


end of track; and construct 36"x201 Corr.Iron 
Culvert extension with Concrete head well, M,p, 
626.45, (Paired Track), 


68-19 


NEVADA (3) 


\ a EB nk: 


Drill 6"x112" well with Armco spiweld casing,comp, 


with 6'x6' frame pumphouse & ressure sys, Retire 


Ltxh!x29% gue well with hand lift pump, Palisade, 
Drill 6"x100! well with sviweld steel casing,comp, 
Jith 6'xG!? frame pumphouse & pressure Sys, 
12"x12' bored well with tile casing & hand 
Rennox, Drill 6"x112! well with 6" spiweld 
with 6'x6" frame pumphouse & pressure sysm, 
& hand pump of present 25! 
Traci ‘Citem<39-.- & 


oP. approval reouir 


(4) 


239=51 Cons d ice boxes — one 
each at Bli House, Ellison, Russell Spur, No.Battle 
Mtn, Rennox, Dunphy, Cluro, Palisade, Carlin, Tonka, Hunter, 
Ryndon, Elburz, Halleck & Deeth., Construct & install 3 2100# 


capacity standard ice boxes - one each at Golconda,Kamros & 


Beowawe, Paired Track - all to serve section gangs. (Part of 


a ) 


Budget - S.P, approval required, 


a 7 ~~} 
e approval requi 


Retire unused trsekage at Weso, Golconda, Cluroe; Carlin, 
East Carlin, Tonka, Deeth, and Tulasco, Paired Track, Nevada. 


(S. Co. approval required) 
Install "MF and "sn indicators at Beowewe and Cluro, paired 
track area, Nevada, 


46200 
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1 


two flashing light signals and automatic gates at 


Route 33) Crossing 4-75.5,MP 75.5 


1i 
e Highway (State 


Sell 0.60 of an acre of western Pacific surplus land 
at Cochran (Rhodes), California to Rhodes Bean and 
Supply CO-OP. 


Sell 3.736 acres of Western Pacific land and im 


provements 
thereon to Allan Boscacci and Patricia Anne Bos 


cacci, 


COHALA 
196-59 Cohala Retire 1,318.9' spur track on the NCE 


CONST 
4 


NTIA , CAT, IFORN TA 
FE 27 (ait) Stock Yard Track /Sc0! 
she’ 125 


Stock Yards 
304 Moving track, 


clean 
Ad 


cuts 


etc. 
ditions to stock ig 


»+ 

AL 
A 
J 


“ iy = oe Migs 

16x20 ir beeps SLiOlTIM Witn incline 
~ « + own , + al 

Oa Per: Shelter. “wt l 0, Se 
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CALIFORN TA 
Temporary 
Construct 
Construct 
Growers Exchange 


1n j 

V6 + atanA A es $A Pantltit+ias 7 { 

Construct standard’ sec yn ; Ss (Awe le A 
Fal a . 


nstall steel bunks and mattresse n bunkhouses— 
Replace windmill, tank and tower with 1/2 HeP. 
_ shallow well water system to serve section facil- 
ities, and wire section living quarters for 
electric lights, = 
Constructing gle deck stocl Roe: 48'x50! stock 


S-strand 


CORDOVA, CALIFORNIA (D) 
—_————— LN 
Install bathing and sanitary facilities in 


telegraph operator and section gang buildings 


* , . = 
jon to SGOeCi xan Tre 


ar 


0-393 Install telephone anqg booth at M.P.133.9 


135-46 Construct 2700! drill trk.with extension tp 6 cul- 
verts (133.92,133.93,134.02,134.12,134.26 & 134,44 
Construct 5 spur tracks (1-2080 ,#2-1,150' #3550! 
#4-1,860' & #5-670'¥to serve Campbell Soup Co., 
retire turnout & 125! of stockyard spur relocate 


70* of stockyard Spur, construct 458! track con- 
necting remaining portion of 

ing, near Pacific Ave.Cordova, 

included in 1946 Budget) 


t) 


= 


Budg 
—- 


if 
ne 


Cal 


lova, | 


% 

re) 
3} 
x3) 

5 
4 

ap 
| 


ion ¢g 
on g 


i. 


sect 


(4) 
60—=58 Retire unused trackage at Thornton (no longer in existence) 
Cordova, Sacramento, and Marysville = Western Division 
62-59 Construct 520' spur and provide 9,860 sq. ft. A.C. surface 
for team track facilities and retire stockyards at Cordova, 
California, 
188-59 Construct 1,070 ft. storage track (100% W.P.) and 5,115 £t.. 49 
four tracks(Industrial Basis)to serve Campbell Soup Plant 
at Cordova, California. 
13-61 PART I: Retire Tool Shed (Bldg. No. 181) at Hayward destroyed 
by fire Jan. 7, 1961. 
PART II: Sell Bldg. No. 437 at Terminous and Bldgs. Nos. 479 
and 482 at Cordova, to R. E. Borden. 
PART III: Retire roof of Onion Shed (Bldg. No. 392) destroyed 
by windstorm, October 1959, at Stockton. 
PART IV: Retire kitchen equipment, Oroville Depot (No Longer 
in existence), 


-ay W Assessment r Sewe mprovements 
a “ssessment for Sewer Improvements 


CORDOVA; CALTFORNTA (5) 


Pay W.P. Assessment ofr Sewer Improvements between MP 132.4 
and MP 133.91. 


TINTQURTE NT AST TION TS 
Viton VALL AU RN [A 


+naonler 
*-* o2Wwin 


YVmiIinea an 
ounsman, 


COUNSMAN, CALIFORNIA (2) 
C-50=35 Replace Windmill, tank and tower with motor 
driven pump, pressure system, 6?x8! corrugated 
iron pump house, and install electric wiring 


in section and bunk house, Counsman, Calif, 


cite fe aoe Ae Set nest oe a : arn 
tall bathing ana Senitary facilities in section 


"Oo © 


dp + an«r 

Construct & vO temporary 

track at € extra gane in 
Track, in vicinity. 


emp. extn. to spur trk, 
&'x100! wel: pitali alue-of-6" 


pumping —s: n 
old 50' drilled we a Serving Section 


ISMAN, CAL 


45-61 Install two flashing light 


Signals at Riego Road Crossing 
No. 4-150.9, Sutter County. 
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251 BUSH STREET 


SAN FRANCISCO, ass 


IDA OAT Tran Tht 
CRAIG LAL LFORN A (1 
tprer Sate A ads = tte Che 1 | LE 
400' exten§ion to track serving stockyard |to serye 
Friesleben Estate, : 


Constm 2txgor Aye nie 
onstruct 22'x60 m Corel dL 


Instal 


tank 


J = 
Constr 


= EN at a 3 + LK ¢ > ere 
113-30 Install steel bunks an: houses 


140-40 apthsased® I d style 
1 to 


flush fi 


CRAIG, CALIFORNIA (2) 
Drilling 8"x1h0! we17 with casing, driving shoe, 
Pump & piping, retire 8'x8'x10! dug well with 


pump and piping, serving the Stock Yards, 

(Not included 1948 Budget) 

Extend existing sidings to provide increased car capacity 

at Pleasant Grove, East Arboga & Craig,Calif, (Item 14 - 

1954 Budget) 

Extend siding westerly to make 
MP 193, Calif. (Item 19 - 


Garden, Craig, 
California 


(3) 


Kingdon, Frank- 
California, for 
and 


Construct trailer parks at Quigley, 
lin, Pleasant Grove and Craig - all 


use of company trailers. Also drill new well 
reuse exiating pump at Franklin, 


410 W 


CRESTA, CALIFORNIA (2) 
196-435 18! x 48 Frame Double Bunk House with 3! x 9! 
Redwd.palco Sept,Tank and connect. sewer line, — 


CRESCENT BEACH, CALIF. (1) 


Acquire title to portions of Lots 28 and 29 
in Block 11, at Crescent Beach, near Garfield, 
Utah, from Clara mM, Miller and Edna M, Noyes, 


Retire 5'x26' dug well, pump, 52 gal. pressure 
tank and 12'x14! frame pumphouse serving water 
for depot, Stockyards, agent & section facilities 


at Crescent Mill, 


Construct section building. 


Retiring value of land for easement granted to 


State of California for highway purposes near 
Crescent Mills. 
Constructing 475-foot team track. 

234-38 Constructing 82.5 ft. extension to team track 
to serve the Standard Oil Co. 


Mille Gs13iFf 
Miliogvuatiti « 


: WT = = 
(Ttem NO Sia’, 1 94 ; 
Le LOW | + / m 


Construct 630! west end connection to Genesee Wood Products 


spur (WP 540' - Ind. 90!) retire 490! house track, 190! 


crossover and shift 190' of track , all at Crescent Mills, 
Northern Calif. Extension, Calif, 


175=57 Install two flashing 

Crossing No, 4K~7.7, near Crescent Mi » NCE, Calif, 

68-61 Retire stockyard facilities at Evergreen, Garden, Craig, 
Quincy Junction, and Crescent Mills, Calif. 

126-62 Sell 0.225 acres of Western Pacific land at Crescent Mills, 


California, to Sacramento Valley Miulding Company. 


CRESCENT MILLS, CALIFORNIA (3) 

64-64 Construct 360! west connection to House Track at 
Crescent Mills, California.. 

185-64 Sell 16.47 acres of Western Pacific land at Cres-~ 
cent Mills, California to Plumas Lumber Company. 

200-54 Sell 16,687 Square feet of Western Pacific land at 
Crescent Mills, California to Leland and Vera Mich- 
e@lson, LAnd. 


30-68 Retire and remove surplus Freight Depot 
118-74 Sell 0.109 of an acre of Western Pacific land at 


Crescent Mills, California, to The Sacramento Valley 
Moujding Company. 


Construct an 830' double ended Spur track to serve in- 
dustries, 


LO7=21 
9-27 
79-28 
133-28 
114-30 


Extending passing track westerly 297! 

Tool houses, Cresta, Sloat Spring Garden 
Standard stoves & Clawson chimne 
Extension to GES 5 track, 


ys in bunkhouse, 


tall aye ea facilitids and replace old style 
uthouses with flush toilets, 


Construct x6'% sinforced powder storagr 


CRESTA »_ CALTFOR) NIA (20 


126-72 Retire gs 
(MP 101-N 
purposes, 


sta (MP 244) and at Dixie 
r required for transportation 


504 


nber C 


TA 
e Lun 
Serve 


U FN 
n 


12) 
re) 
Ne) 
cy 
os 
H 
% 
© 


eel . : ____ GROMB} ALIF . (2) 


“C=19"%34 Retire 20 


1.5 foot ig Nibley 
Stoddard Lumber Com at Crom &, Calif, 
Cm L2Q—_51 Retire 777.41! spur + ack at Blinzgi; 50 


crossover at 
Paxton, 1866.31 


7 


‘eather River 


CURTNER, CALIF, 
2060" spur trac’ on GO0=15 Rasis (12 
925' from CP to end) 
Harbison-Walker Refractories Co, ar 
85# rail thru turnout on main branch line - 
Calif, MP 8, San Jose Branch, 
eplace 10.3 miles of 75# with SH 100# 


at replace 1,8 miles of 75# withsH 
10,65=12.62, and make track hanges at 
and Milpitas, all on San Jose Brancl 
1955 Budget) 


CURTNER, CALIF, (2) 
patton ielbecn? MAT EE Y 


Curtner = Part TI: 
GO-15 Supplement Tf 
Part TT: 
HB=CP=128") 
Supplement Tf 


Construct 1,900' drill track on the 
Basis to serve Crocker Land Company, 


Construct Western Pacific portion 
of a 690' spur track on the Go-15 


I Basis to serve United Grocers, Ltd. 


Stations- D 


Back to Table of Contents 
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115=23 
256 =29 
109-37 Rp 


105-38 
80-40 


DAVID 
5200! Passing Track, between Blintzig & Intake 
Constructing 1096! siding at David, Calif, : 
Construct 1,683 ft, westerly extension to passing 
track 


Constructing 204-foot €r6ssover in Passing track. 
Shifting 1400! of main line & passing track at 
westerly end, extending two corrugated iron 


Culverts, MP 250.90-230, 99, and retiring portion 
of metal crib retaining wait, 


Retire 207=foo0t crossover, 


4 


Consolidate ac Power service between MPs 207-233, 
Oroville to Davia »Calif, (Item 41 — 1955 Budget) 


46200 


A. CARLISLE & Co. 


261 BUSH STREET 
SAN FRANCISCo, CAL. 


Lry ton 


1 


Install 


and 26 


F 

serving 
7 4 
t 


i 


i 
DECOTO, CALEF @RNIA (2) 4 
aS WN Lin ESE 
B02-31 Construct 40'x50! corrugated iron extension on 
westerly end, a 10'x100! frame covered platform 
on the northerly side, constructing 
driveway, rearranging lighting sys 


partition, all at Western Pacific Pac 


at H and 12th Streets, Decoto,Calif, 


Install additional light and power facilities, 
additional gravel driveway, rearrange electric 
panel board and relocate scale and door, at 
W.P. packing shed at H and lzth Street. 


149-56 Enlarge 8'x8! office to 11'6"x14! in packing shed 


. 


near "H" and 12th St, 
144-39 Construct public loading shed and driveway and 


install derail in siding, 


DECOTO, CALIFORNIA (3) 
Install sewer line from Packing 


and retire 5' x gtgm concrete septic tank, 


Install office with electric lights and enclose 


Oo 


Open platform at backing shed No, 1. 


yy 
. 


DECOTO, CALIFORNIA. (4) 
142-46 Construct 50'x49! timber platform extension to 
Packing Shed #2 and transfer value of land & 
packing shed "2, from Carrier to Non-carrier 
property located at Northeast corner of "“H" and 
12th Sts., Decoto, Calif, 


145-46 Construct 10'x50' frame corrugated iron exten- 


Sion to covered platform & convert same into 2 


offices, 2 men's toilets, 1 women's restroom & 
women's toilet room compete with all electrical 
and sanitary facilities; enclose the easterly 
38'x50' of the covered platform at WP Packing Shed 


#1, also retire 8'x50' of existing Red Rock Drive- 


Way at the north west corner of "H" ang 12th Sts, 
Decoto,Calir. 


DECOTO, CALIF. (5) 


60-47 Extend ringing track circuits of automatic cross 
ing protection Signals at 9 crossings between Oak- 
land & Oroville, Calif. 

Decoto Road, Decoto #4-26.9, other Signals at 
San Leandro, Rhodes, Harte, Termineud, Glanvale 
Franklin, 12th Ave. Sacto & 3rd St. Oroville, 


(Not included 1947 Budget) 


Retire WP 40'x120! frame covered packing shed with 


Lng 


= 


40'x50' open tinber platform located in B11 


DECOTO, CALIF. (6) 


Construct 5'x199' frame phatform on the south side 
of W.P. Packing Shed No. 1 and shift 880! siding 
all at l2th & H Sts., Decoto,Calif.(Not included 
1948 Budget) 

Strengthening of floor, install 26 additional conc, 
pedestals with 6"x6" timber posts and replace old 
flooring & severl aol timber posts under Pkg, She, 
#1 at Decoto,Calif.(Not included in 1949 Budget) 


Purchase 36.181 acres of add'l, industrial property 


from A.& E, Abreu (MP 25) Decoto,Calif, 


Retire three dormant platform scales, one at Decoto and two 
at Stockton,Calif, 


DECOTO, CALIF. ‘(7) 
202=56 Construct 2651 Spur on GO-15 Basis (WP 109° HBcp, Industry 


156') for Price=Nicolls Drywall Contractors, Inc. at Decoto, 
Calif, 


229-56 Sell 15,000 sq. ft, of land to Price Nicolls Drywall Con= 
Sts., Decoto, Calif, 
stem on Broadway, 
énd pay assessment for sever on WP; Property, Decoto, Calif, 
(Part 
136-59 —Install-60! under Southern 
Pacific Company near Decoto, California, 
52-61 = Construct 2,225" runaround track and 9331 Spur on GO-15 Basis 
(HB=CP yp portion=136'; CP=End3 Ind. portion 797') to serve 
W.P. Fuller Company at Decoto, California 
S48 ~ > Gcenteuct 1,039" drill track & 66" 
HB=CP: wp portion, 144+; cp-pnq: 
Serve Vita Pacific Laboratori 


tractors, Inc, at lith and "qn 
208=57 Pay assessment for lighting sy. 


Sacramento, 


Spur on the GO-15 Rasis 
Ind. Portion, 322°) to 
es Co., at Decoto, California 


DECOTO, CALIFORNIA (8) 
SR URNTA 


Spur on GO-15 Basis 
Ind. portion CP-End: 1,117! including 


Francisco Grocery Company at Decoto 


Relocate one turnout and 355 feet of track; retire 695 feet 
of track to enable the removal of siding track from Decoto 
Road, Decoto, California, 


“ad 
3) 
w 
ry 

& 

ye} 

3) 
Sy 

tl 
a 

Ay 
© 
2] 
be 
re) 

> 
Woe | 

° 
° 

4 
: 

Of 
oH 


Construct 10'x16! 


149-28 


eee 


DEETH, NEVADA (2) 
Constructing ana. feet of 4" cast iron water Pipe 


line from SE Bieht cot f jay dt o WP Water Tank, 
"Ft mM 


yf 
Track, 


SP Approval required, (1929 Bea: Host 
Installing One mail crx 


(Paired Track), 


Install 60,000 


‘ane at Deeth, Nevada, 


les destroyed by fire 


+itc, Dee} 


Safety switch point locks on switch s 


Golconda, Preble,M.P, 664.1. Deeth & Tulasco, Nev. 
Tasha <tetestima indiontaraf2atieatreay, 


r 1, Nev, 


tands, at 


DEETH, NEVADA (3) 


544 Aga fy 0 Sy 65# with 


ai 
Extend passing track 1,942! easterly and widen 
Bridge 700.42 (Paired Track) 


Paying Western pacific 


Mhancaa +n WD T road 
Lian Ses 1n WP=SP Cross 


Constructing 11'x17' frame additional bedroom 
On section foreman's houses at Deeth -"Paired 


p= = 
LDUPZ, 

(Part —nr—Team 

Part ei a Fen, Drova ot » 


DEETH, NEVADA (4) 
Install electrical facilities in section facilities 
at East Peowawe and Deeth, Nevada - Paired Track 
Part Item 48 - 1948 Budget - S,P.Co. avproval 
required, 
Install safety locks on water & oil columns on 
main line at Golconda, Kampos, Beowawe, Carlin, 


Elko, Elburz and peeth, Nev. Paired Track - period 
Jan. 1 to Dec, 31, 1948 ~ Not included in 1948 


Budget - SP approval required, 
232-48 Install add'l, signal mat'l. in connection with 
converting 4 old style "Bw semaphore signals to 
H-2 type searchlis t Signals, at Dunpphy Pignal 
6102, Deeth Signal 6988, Pardo-Flburz P-6772, 


P-6754 Paired Track, Ttem 43-1947 Budget) 
SP approval required, 


DEETH, NEVADA (5) 


83=51 Pay WP proportion of cost of installing additional sienal 


facilities to insure proper signal protection at SP_WP 
Joint crossovers, Deeth,Elburz, Preble & Barth,Utah, 

(Item 63— 1957 Budget ) 

Construct 4050 galloh capacity 6'x8 3x11 930 concrete water 
cistern complete with water pressure system and tie house 
(for pressure system) to serve Station & Section Facilities, 
& retire existing locomotive watering facilities, Deeth, 
Nevada "Paired Track (Item 106 ~ 1951 Budget - S.P.Co, 


approval required, ) 


DEETH, NEVADA (6) 
ard ice boxes - 
each Ellison, Russell Spur, No. Battl¢ 
Dunphy, Cluro, Palisade, Carlin, Tonka,Hunter 


Ryndon, Elburz, Halleck & Deeth. Construct & install 3 2100# 


Capacity standard ice boxes, one each at Golc nda, Kampos & 
Beowawe, Nev. Paired Track — to serve section gangs. (Part 

of Item 116 ~ 1951 Budget - S.p, approval required) 

Retire 5=pen stock yards including loading chute at Deeth, 

Nev. (S.P.Co,. approval required ) 

Insulate ceilings in Elko Depot and Tonka, Ryndon, Halleck 
and Deeth section bldgs. Paired Track - (Fart of Item 29 - 


1953 Budget) (S.P. Co. approval required) 


DEETH, NEVADA (7) 
178-53 Retire in place 24"x36.5! concrete culvert, Fill and pack 
culvert opening. MP 701.67, near Deeth, Nev. Paired Track. 
(S.P. Co. approval required), 
_30-56 Retire unused trackage at Weso, Goleonda, Cluro, Carlin, 
East Carlin, Tonka, Deeth and Tulasco, Paired Track > Nev. 
(S.P. Co. approval required) 


Retire foundations and Piping of buildings relocate from 
Kampos to Jungo and Pronto. Construct steel garage for 
Section gang's truck at El1k0 and relocate and rehabilitate 
Steelox bunkhouse from Halleck to Deeth, Nevada "Paired 


Track" S.P.Co, approval required, 

Retire, restate and transfer from Operating Accounts to Non= 
Operating various buildings in-connection with Signal : 
Reorganization Plan at various locations in Nevada (Paired 
Track Area). 


DEETH NEVADA 8) 


( 
mmercial electric power outlets at Gun 
Elko and Deeth, Nevada for use of va 


174-60 Prt. II Install co 
Golconda, Carlin, 


rious 
roadway gangs, 


<06-64 Retire facilities which no longer exist or are no 
longer required for railroad purposes. 
32-73 


Install hot box detector n 


ear Deeth, Nevada (MP 696+) 
¥ixed Paired Track Area, 


113-79 construct 992—foot spur track to serve Glo- 


Bar International 
hb Inc, 


DEETH, NEVADA ol 


O-158-40 Install train dispatcher's 


telephones in 


Signal maintainers! residences. (Paired Track) 


nae 


DELLE, UTAH 
oe ; A) f 
connection with stock yerds (aneti,- 


Hanch laine Pipe Line 


WP-29 Installing Spur : (HeSpon a ee 


WP-§3 Erecting Dwelling 
113-23 Replacing 4000' of 6" 
cast-iron Ere 


wrought iron pipe with 6" 


DELLE, UTAH (2) 
Construct 5300! of passing track west end of yard - 
Construct section facilities t 


Telephone signal system between Head Gate at Delle 
Ranch & station. 


Construct 14'x24!' frame bunkhouse, 


water meter and install comple 


lant dover domestic wate 


ies 
ay, d- ry ~~” = + J } 
Supply, construct bldg. with con- 
crete foundation & to house chlorinator at 


Wendover, 


locomotive water 


Construct 12'x6%! frame ore-loading 


A 


Eat 


ofp. eye 
Lee -_C£a ATF —-— BL é 
at Delle, Utah; fi aot ¥Fs ; = / P= | 44 / 


Capitalize value of: 1 - 17'x16!" frame bunkhouse, 
1-16'x20! frame bunkhouse, 1 - carbody bunkhouse, 
with 10'xi2r leanto, 1 carbody bunkhouse with 
12'x16! leanto, 7 frame toilets, : 
Construct fence srouml springs and install water 
troughs to serve Pange stock, all on Forest 


Reserve Land, near water supply, Delle, Utah, 
Construct additional diversion dams, intake box 


and drain tunnel, Delle water supply. 


170-40 Install locomotive water treating plant. 


DELLE, UTAH (5) 
Replace 16'x20! frame bunk house destroyed by 


fire Dec. 27, 1940 with 18'x48! freme bunk house 
for use of telegraph Operators, 


vonstruct 99! ex e€nsion tc 


serve Lele e Onarch Min 


Construct 75! extension to draina € tunnel in 


water supply line, 
Constructing one 121 x 39! frame dwelling toget~=} 
her with outhouses, cesspools, sewer and water 


lines to each dwelling where required to house 
Telegraph Operators, 


DELLE, UTAE (6) 
Construct 10X10 frame storage building for 
ielper Enzine Supplies, 
tal 


hnstalling Bathing Facilities in Roadway dwellings. 
Install 2,370 lin. ft. of 4" Spi-weld Pipe & retire 
25347 lin. ft, of 4" Redwood Pipe located in Box 
Canyon in WP Water Pipe Line at Delle, Utah. 


(Item No, 41 - 1947 Budget) 


Install water hydrants for emergency watering of 
Zephyr Trains, Delle, (Not included 199 Budget) 


tour Old_bunkhouses at Delle, Utah. (Retire. 
7 


hout replacement - not_included in 91.9 


86-51 


C-48—51 


DELLE, UTAH (7) 
Install safety locks on coal chutes, water & o 
columns on main line, Wendover, 


Burmester, Utah, period Jan, 1 to Dec. 31, 


inel, Not included in 1948 Budget) 


C-67-) Retire fuel facilities at Delle, Utah (Part Item 
52- 1950 Budget) 


Construct 4,050 gal, capacity (&*x8!x11'3") concrete water 
cistern complete with water pressure system and tie house 
(for pressure system) to serve station & section facilities, 
(Item 107 ~ 1951 Budget) 


Creek & waters of Delle Spring, including land,pipeline & 
telephone line between j : springs, sold to Deseret 
LivestockCo, & retire gs ering facilities 
at Delle, Utah. 


DELLE, UTAH (8) 
238=51 Construct & install nine 900? capacity standard ice boxes,one 


each at Salduro, Arinosa,Barro, Knolls, Clive, Low, Timpie, 
Lago & Garfield, Construct & install two 21007 capacity stand— 
ard ice boxes, one each at Delle & Burmester. All to serve 
section gangs. Part of Item 116 - 1951 Budget) 


Install four remote=controlled gas—burning switch heaters, at 


east & west ends of Clive & Delle sidings ,Utah, (Item 47 - 
1952 Budget) 


Extend various sidings betwee Wendover and Salt Lake City to 
125 car capacity in connection with TCS Signal Program; 
extend sidings at Arinosa, Barro, Knolls, Clive, Low, Delle, 
Burmester, Garfield and Saltus, retire sidings at Spray and 
Fox. (Item 11 - 1952 Budget) 


DELLE. UTAH 
_100—54 Make inproveme 


(9) 

nts to various section buildings at Salduro, _ 

_4rinosa, Knolls, Clive, Low, Delle, and Timpie, Utah. (Item 37 
1954 Budget) 


27-56 . 


Wire section house, one 
Delle, Utah ° 


double and two single bunkhouses at 

(Item 47 - 1956 Budget) 

Retire surplus buildings at 
yard facilities at Burmes 

175-60 Install commercial 


71-58 | Wendover and Delle, ands stock_ 
ter, Utah, 


electric power-outlets at Wendover and 
Delle, Utah, for use of various roadway gangs. 
—31=68——s 


108-69. 


State-Readg Commissionof Utah 
onstruct 59,415! of Branch ML; 5,350! of runaround tracks; _ 
9145' of west ley of wye; and 1,510! of other tracks. Also 
xtend ML siding easterly 1,800'- all to serve National Lead 


108-69 Constnuct 59,415! of runareund 
_ tracks; 1 2 
Siding easterly 


mpany at Delle, Utah. 
5, 1969 


DELLEKER CALIFORNIA 


“eather Hiver Lumber Company 


spur to serve Feather River Lmbr, 
extension of s} 


Box 
853! 
1000' spur to serve F 


Installing one Hayes derail, comple te with 
stand, Delleker,Calif. 


____DELLEKER, CALIF, Sey 

| Construct new crossing #4=320,4=@C with new high= 

wey and spur serving Feather River Lor. Co, at 

_ Delleker, calif, raise grade, construct plank 
crossing, install Wigwag and T5# crossing with 
_lbr. company's tram tracks,Calif., R.R.Comn, 


| Order #23189, Dec, 1930, and retire old crossing 
with Ne Nev.-Calir,-Oregon RYs 


gee 39 _Rearranging wicwag crossing signal circuits at 


(CANCEL S 
Crossing 4-320.4-C;_ aes 120 track feet of — 


75¢ with 85# second hand rail at Delleker, Calif. 


40-42 


C-7~9 


——_ - Pe 5 
DELLEKER, CALI SU -DSLIisksr ae 2) 


pletes in spur tracks servines Feather 
River Lumber Co, and con 


# 2 
&2eraen 


Install tie 


struction of two additional 
tracks at round house, Portola, 

Retire 1015, ft. of track #1 and turnout of Track 
No. 3 at Delleker, Calif. (Retirement without replace 
ment - Not included 1949 Budget) 

Retire 9,017,3' of track including 6 To's, 5049.5! by sale 
to Mr.R.J.Wilson and 3967.8" no lohger in existence, 
Delleker, Calif, 


Retire remaining 147! of Spur track at Delleker ,Calif, 


Extend Siding 2,520! we 
at Del Paso,Calif, 


sterly to provide 125=car 


Capacity 
(Part of Item 12 — 1955Budget) 


DEL PASO (2) 


148-63 Construct 16' x 65! end unloading ramp; replace 524 
track feet of 60# rail with 85# material and retire 
36' of track from Beet Spur at Del Paso, California. 


Provide 10,150 sq. ft. of 6" Rolled Rock Surface on W 
Team Track Area Between the loading platform and Spreck 
et Dump. 


Part I: Construct w.p, portion (H.B.-Cc,P, = 150') of a 
2,430' drill track on the GO-15 Supp I Basis to serve 
Norwood. Industrial Park, 

Part II: Costruct balance 6f drill (C.P.-End = 2,280") on 
the refund basis to serve Norwood Industrial Park. 


Construct.W.P, portion ( H-B.-C.P, =142') of 8493" spur track 
on the Go-15 supp. Basic, to serve Markstein Pégerage Co. 


105-79 


DEL PASO (3) 
Construct WP portion (HB-CP = 156') of a 440! spur track on 
the GO - 15, Supplement I basis, to serve Fleetwood Enterprises 
Inc., in Norwood Industrial Park at Del Paso, California, 


Del Paso - Construct W.P. portion (HB-CP = 132') of a 625' 


spur track to serve Rainbow Liquors at Del Paso, on the 
GO-15 Supplement I basis. 


Construct Western Pacific portion (HB-CP = 137') of a 1,290 


foot spur track to serve R.J.B. Company in Del Paso, on the 
GO-15 Supplement I basis. 


46200 


ARLISLE & CO- 
priv 


Install 2000 geal.tanks wind 
énd connections 


mills pump 


208-28 


C-14-40 


186-50 


DETROIT, MICHIGAN 
Purchase furniture and equipment for traffic 
office, 


Capitalize value of furniture moved from 
Milwaukee and Cleveland, 


Install office equipment in we off-line general 
agents!’ offices at Chicago, Cincinnati, Detroit, 


Ffesno,Los Angeles,New York City, Omaha, Pités- 
burg, Portland, Seattle and St.Louis, System, 
Purchase 10 Silentel accoustically=gpholstered steel 
cabinets to deaden noise of teletype machines in General 
Agents' Offices at San Jose, Portland, Seattle, Salt Lake, 
Omaha, Detroit, Cincinnati, Pittsburg, New York and 
Washington, 


—____DIXIE, Carrr, (1) 
onstruct section building, 
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A. CARLISLE & Co. 


STATIONERY - PRINTERS 
251 BUSH STREET 
SAN FRANCISCO, CAL. 


DOLOMITE, Utah 


89-60 Construct 200 ft. extension to spur and 236 ft 
to siding Serving Utah Lime ands 
on Industrial Basis, 


2 extension 
Stone Company, Utah - all 


| DOYLE CALIFORNIA, 
Kz 15 (44) Tracks on right of way re saps 
- 91 (4.2)Construct pass. and freight depot. 
« 100 (ig) " stock yards 


Change wagon rogd fee Can cel ted 
_Seetion, Butk 4nd +061 houses 


Well and wind mill 

Pitcher Pumps ete, 

Grade station grounds 

Lonstruct, station platform hg ote 
: 50' main team and industry track 


it 


pipe line to serve stock yard and depot 


DOYLE, CALIFORNTA (2) 
Add 3 pens to present stock yerd 


Const .16x50 ft.unloeding platform, M.P. 362.9 ° 
industry track 


, 


Extend 75' team & 
A ,) oval seaY Qu Lidar 

Constructing living quarters for Agent to re- : 

place living quarters destroyed by fire 9-20-21 


R,loacting 580' of present 589 foot team track a 
and shortening same 19' to serve Stmdard Oil 


Company 
extension to Scotts passing track 1007! 


$ A sur ating 
ision, Doyle passing 


DOYLE, CALIFORNIA (3) 


C-20-27 Construct section house;move Agent's house;trans- 
fer foreman's house, depot & operator's house from 
Hackstaff to Doyle. Retire corral, pumping plant, 
etc. at Hackstafr, . 


157-28 Purchase 1 horse & wagon for stockyard, 
138-28 Provide additional stockyard facilities, 


40-29 Installing additional Hog Watering Facilities at 


Doyle Stockyards, 1999 BeI. 79) 1 —— : 
115-30 Install steel bunks and mattresses in bunkhouses, 
C-24-34 Retire one horse and wagon used at stockyards, 
Doyle, Calir, 
123-35 Capitalize value of 25546 foot spur track, M,P, 
564,149, near Doyle, Calif, 


73-36 Purchase Lot 14,Block 2,located on First Street, 
near Clark Street. : 


DOYLE CALIF, 
a 
Drill new jo" 


280 lin. ft.or 


tank; construct 16'x241 


Pumphouse and'121x041 
house, 


Constructing Wye Tr 


ack At M.P, 564, 
Installing 5" concrete pa 


vement in 8g unloading 
Pens in stockyards, 


Purchasing additional right-of-way, 
Construct Crossover, 


Install locomotive water treating p 


227-42 Install bathing and sanitaryfecilities in bunke 


DOYLE tt, CALIF, (5S) 
additional 60,000 gel. redwood water tank 
tower and concrete footings, 


Housed, Set? 


40 Replacing 5'X18'x1191 Bethe moneseses: Arch Culvert 


and f111 with 601 SeH.Deck Plete Girder on Concrete 


< “a gen 4 Me P. 263 Tis Ss 


+ ; ny " : 
Ta Clrany 'an +4 7 
JSAUCH SON wel PT isg 


En ith a Mode 
AH Portab te—set f=rri rt 


Aaa Tn “ine at well } 


i= ae & at thats bs 


177-43 Poustiustine one 12! x 3et Swiss dwellings with 


outhouses, cesspools, sewer & water line to Serve 


DGt Ae. 5 to house- Telegraph Operators, - 


et d; : oa CALIFORNTA Nee eet: 6°) 35) 
C_10-44 Retire Model. "LL" Kohler BPlectric Lighting 
Plant servine 


214-45 | Install Se Sanitary Facilities in Agent's 
Dwelling, | ms 
87-46 Construct 10°6" x 13'6" additional bedroom at to 


Agent's dwelling at Doybe, Califi eee 
0-437 OE Remodel old 14? x 24" Frame Pump House in 
_6'x6" Pump House and conerete sump, relocate 


—_pump from old to new pump house, 


sf 


DOYLE, CALIFORNIA. (7) 
181-48 Construct 6 14%X13 18%x6 140 reinforced concrete. 


septic tank for service to various Road Bidgs. & 
Telegraph Operatro's Dwel ling, Doyle, (Part 
Item49 - 1948 Budget) 


4-9 Install water hydrants for emergency watering of 
Zephyr Trains, Keddie @ Doyle,Calif,(Not included 
1949 Budget) 


C-31-49 Retire one horse & harness formerly serving 


Stock Yards at Doyle, Caif.(Not included in 
1949 Budget) 
105-51 Install remote-controlled switch heaters on one power-opera- 


ated derail at Portola and on two power-operated switches at 
each of the following Locatio:s: Portola, Hawley, Scotts, 


Chilcoot, Red Rock, Doyle & Herlong,Calif.(Item 67 - 1951 
Budget) 


DOYLE, CALIF, 2 (8) 
C-34—-51 Retire locomotive water supply fone 60,000 gallon capacity 


wood water tank, water crane, pump house with Sterling 
deep well pump, pipe line from tank to water crane, 
conerete lined sump and pumpers dwelling) install a smeil 
4" electric pump and float switch with new frost box 
and connect new inlet and outlet to existing water tank 
at Doyle, Calif. (Item 103 - 1951 Budget) 
236-51 Construct & install five 900# capacity 
Chilcoot, Scott,Red Rock, H 
~ install two 2100# capacity 
Hawley & Doyle. All to serve 


(Part of Item 116 — 1951 Budget) 


DOYLE, CALIF, pees 
148-52 Construct 25 add'l, motor car set-offs at various locations 
between Chilcoot and Doyle, Calif, (Part of Item 85-1952 Budg 


181-52 Wire two double bunkhouses at Doyle,Calif, (Part of Item 25 = 
1952 Budget) 

33-53 Install manually operated switch heaters on three switches 
of Doyle Wye and remote-controlled switch heater at west end 


of Reno Junction, and eliminate pipe-connected derails at 
these points, (Item 43 - 1953 Budget) 
231-56 Instell 120 gallon underground gasoline storage tanks, 1 at 
Portolaiand 3 at Doyle, Calif, (Bart of 1956 Budget Item 87) 
178=57 Retire Stockyards, various buildings and tracks at Doyle, 
Calif, 


66-60 Retire and sell Western Pacific Building No. 1136, Hay 
Barn at Doyle, California, 


OYLE, CALIF (10) 
Sell 11,500 SF (4 lots) of WP land at Doyle, Calif, 


to Rupert E. Borden 
Retire and sell wP Bldg. #1148, 16'x22' frame dwelling 


at Doyle, California, 
Construct trailer parks at Hearst and Doyle, California. 


57-63 


DOYLE, CALIF, . O-1 
— 
O0=-275-08 Install elec i j 


tric Licht 


Foreman'!s — 
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7 Arr 
UNPHY , CALIFORNIA 


Bunk and Tool Houses 
Drive 2" well end erect pump Cankebl tL » 
on énd paint tool house and 


Put ceiling 
ronto to Dunphy for teler. office 


move same 


4 board wing fence with 2 


wood gates & 2 G.N.type double trk.metal cattle 


guards 


C- 45-39 tic som . pedoreh tink wer od Me 


t atechya le 


100-36 Construct 330 eee 


DUNPHY, CALIFRNIA (2) 
0-436-0E Installing 180 track feet of inner guard rail 
under the old portion of the Highway Overpass 
“Paired Track", 
86-47 Construct 756" westerly ext. to house trk. con- 
struct ore loading platform of timber, construct 
2256 lin. ft. fence, five 16' gates, two 3 trk. 


erossing cattle guards, retire 1,855 lin. ft. of 
fence and two track crossing cattle guards & 
shift tracks all to serve Hunt & Frandsen, Dunphy. 
Not included 1947 Budget - S.P. approval required) 


DUNPHY, NBVADA A (3) 

91-48 Replace 1103 L.Ft, 20# rail & 1 #14 904 turnout 
with 1083 L.Ft.112# rail & 1 #14 112% turnout in 
main line & west detour at Weso, replace 7074 Ese. 
of 75# and 168 lin. ft. of 85# rail in old portion of 
passing trk. with SH 112# rail Rennox,Nev. neplace 
7000 L.Ft. 75# rail With SH 1124 rail in passing 


trk. track at Dunphy, Nev. Paired Track - Item #4 


1948 Budget- Sp approval required, 

Install add'l, Signal mat'l, in connection with 
4 old style "BN Semaphore signals to H-2 type 
Searchlight signals, Dunphy Signal 6102, Deeth 
Signal 6988, Pardo-Elburz P-6772, P-6754, Paired 


Track, (Item 43 - 1049 Budget) SP approval 
required; 


DUNPHY. NEVADA (4) 


Extend siding westward 1,980 ft. and widen 
Bridge 609.33 at Dunphy “Paired Track" Ttem 


21-1950 Budget - @PaBproval required, 
Retire two pens of stockyard at Dunphy ,Nev, 
Paired Track - SP approval required, 


Construct & install 16 900# capacity standard ice boxes— 
one each at Bliss, Red House, Ellison, Russell Spur, No, 


Battle Mtn, Rennox, Dunphy, Cluro, Palisade, Carlin, Tonka 
Hunter, Ryndon,Elburz,Halleck & Deeth. Construct & install 
3 2100# capacity dtandard ice boxes, one each at Golconda, 


Kampos & Beowawe, Nevada Paired Track = all to serve sectior 
gangs —Part of Item 116-1951 Budget ~S.P. approval 
required, 


DUNPHY, NEVADA (5) 
niet Ad 
C=14—52 Retire Station 2 Station faci] 


at Red # use, 
(Southern Pacific Co, 


ities at Dun 
tion facilities 


Nevada, 


Phy, retire sec= 
both in Paired Track 


Area, 
approval 


required) 
C3 —54 Retire carrier equipuent at Palisade, Nevada, Relocate 
Carrier equipm 
Beowawe, Nevada, (I 
186—56 Construct 3851 extension to National 


at Dunphy, Nevada "Paireg Track," 
Install electric wiring $p Section house at Du 
bunkhouse at Beowawe, Paired Track fr 


Budget Item 41) 
50-63 Transfer 3429 acres 


of land at Dunphy , 
to non-opera ting prop 


Nevada, from operating 
erty. 


DUNPHY, NEVADA (6) 
ADA 


206-64 Retire facilities which no longer exist or are no 


purposes. 


longer required for RR. 


DYKE, NEVADA (1) 


Capitalize value of 4 storage tracks formerly 
serving Dyke Gravel Pit, M.P. 794.0, 


Constructing 5,297-foot passing track, telephone 
booth and extend Culverts at MePe 793.60 - MeP. 
794.27, Dyke, Nevada 


Construct & retire various sidings in connection with TCS 
ells, Boaz,Ruby, 

»Spruce,Hogan, MP 757,luke,Sh 
Clifside,Proctor, Pilot ,Dyke 


between Alazon & Nev.-Utah State Line: W 
Tobar, Ventosa 


after ,Silverzone, 
& Ola.(Part Item 28-1951 Budg, ) 


Stations- E 


Back to Table of Contents 
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A. CARLISLE & CO. 


STATIONERY - PRINTERS 
251 BUSH STREET 


GAN FRANCISCO, ca 


BERLY CALIFORNIA 


s-4i i+ gs VALE Vila i 


For Gs irser oy 
Load ing pie tfor 1 OY Calitel WU 


Purchasing and stripping 20 acres of land for 
gravel pit - (Aud.No.30). 
Constructing 3000' spur track to serve new 


gravel pit - (Aud.No.31). 


ACK NOs 62 LU 


Retire 16 'x60! fremne freight platform and 
16'x16' and 28'x16! inclines, Eberly, Calif. 


EBERY, CALIFORNIA (2) 
Transfer value of portion of W,P, property on 


main line from "Carrier" to "Non=Carrier" property, 


and land in Eberly Gravel Pit Account to "Non- 
Carrier" property, all at Eberly,Calif.M.P. 28.9, - 


46200 


A. CARLISLE & CO. 


STATIONERY - [PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, CAL. 


EAST ARBOGA 


172-60 Install commercial ele 


ctric power outlets at various location 
Western Division for 


use of various roadway gangs, 
49-73 MP 172.50 - 


Extend Bast Arboga Siding 3,250! 


easterly, 


EAST CARLIN NEVADA (1) 
—mnenemem EY AUDA 


> » Cluro; Carlin, 
East Carlin, To 


nka, Deeth and Tulasco, Paired Track, Nevade. 
(S.P. Co, &pproval required) 


TT RIM NEY rome 


bud, tas $deiad 


Bunk and Tool Houses 


~ 11'x28! frame section house - le 
10'x16" tool house and 1-12'x28! shed,, Elburz, 
Nev. (These buildings were retired prior to 
Aug. 1, 1924, 


Apply Shingles tO side walls of old-syle sheathed 
bunhouse, ‘ 


ELBURZ, NEVADA (2) 
Westerly extension to 
k. (Pairec Track) 
Grading roadbed on 
emergency W 


Constructing 1,873-fo0t 
Side trac 


WP. Right of way for 
P-SP crossover 


(Paired Track), 


neer Elburz, Nev, 


Be 2 ONPOVAl re 


Construct ad 
dwelling, 


d'1l. bedroom in Section Foreman's 
Paired Track - Part Item 32 - 1948 
Budget - S,P, approval required 


ELBURZ , NEVADA (4) 
229248 Install safety locks on water & oil columns on 
main line at Golconda, Kampos, Beowawe, Carlin, 
Elko, Elburz and Destin Nev. = Paired Track - 
Pa 3 Jan. 1 to Dec, 31, 1948 ~ Not included 


in 1948 Budget - ep approval r equired,. 


Install additional Signal material in connection 
with con iverting four old style "pn Semaphore 


Signals to H-2 type se archlight Signals, at Dunphy 
Signal 6102, Deeth ai en al 6988, Pardo-Flburz 


Signal P-6772, P=$6754, Paired erie (Item 43 
1947 Budget - gp approval required, 


Insulate section foreman's houses at Elko, Carlin, 


Ryndon, Elburz & Palisade,Nevada,Paired Track 
(Item 35-1950 ~ sp approval required) 


ELBURZ, NEVADA, (5) 
Pay WP proportion of cost of installing add'l, sienal pro= 
tection to insure proper signal protection at SP-WP joint 
crossovers at Deeth,Elburz,Preble & Barth,Nevada. (Item 
63~1951 Budget ) 


Construct & install 16 900 capacity standard ice boxes ~ one 
each at Bliss, Red House, Ellison, Russell Spur, No.Battle 
Mtn, Rennox, Dunphy, Cluro, Palisade, 


Carlin, Tonka, Hunter, 
Ryndon, Elburz, Halleck & Deeth. Construct @ install 3 2100# 


Capacity standard ice boxes ~ one each at Golconda, Kamvos, 


& Beowawe, Paired Track,all to Serve section gangs, 


(Part of Item 116-195] Budget - 


S»P. approval required), 


a > - , wins 
a Sry y mira 
au Ryndon, Wil GS 


wiTa nna 3 


cthio 


stall WP to SP st 

. ~ - tee UY wea “aU 
P11 Sep fet see eee 2 Ce en, , erhea b 7 ae > 
Elburz crossover, Paired Tradk SP Co. a 


206-64 Retire facilities w 


Teauire 
. OG AY 


hich no longer exist or are no 


longer required for railroad purposes. 


WTVH Wirt nae 
GNU NIV ee 


street Cart DUGBeA 


i | Dace De + a 
DLAS.Lass ~VEPOL -KCe 


and depot 


~j 


Ss f poe 
s ht ] 7 
Weil neér' bngine nouse 


1 
Z 
va 
2 


COP Weyl 


CO OMWo ad J 


q®) to 
cn 


Water connections 
Concrete vault 


(ee) 
f@>) 


Spur treck 


—r eA NI “TI mF 


HIKO,NiVADA 
Const. extension 4! lec. Light Co. spur 
Install screens indoors & windowd eating 


well, 400! deep 


Sink 12 
Extend sewer to connect with ce 
Construct batter 

" 10" sewer from 


septic tenk 


> depot and h 


Warehouse &C. 


Spur to Hesson Co. 
in stocx yard 

St. serve 
lian 


dhouse sewer lin 


4iV Us 


spur treck Silver 


fuel oil facili- 
onstruct platfor; 


e 
e 
~ 
Q 
” 


Hydraulie bushing press 


Tnatoal Mant ; t+an 


Retire 2-ton Dormant Scale,iko Freight Depot, 
Convert WP flat 1865 to emer.tool car 8gg, 
WP propor. of assessments for paving Third St. 


in Block V, near Main Street. 
Rearrange W t. house to provide 
facilities 


2357-28 


58-29 


65-29 


ELKO, NEVADA (8) 


-— 


Construct 225' spur to serve Geo.Russell Cc. at 
4th & Silver Sts., 

Constructing 25'x80' frame extension to platform 
at Elko Store, Elko, Nevéda.(1929 B.I. #27) 
Purchasing 42-in. bandsaw, car repair yard, Elko, 


1929 B.I. 63, Reqn. 71. Hanisaw, air-driven, Car 
Repair Track, Elko. 1929 B.I. 64, Reqn. 70. : 


& mail cranes one each at Golconda 
“ountain,Palisade, £1 


A warcrror) ‘ 
Lor oxygen : 


97-30 
104-30 


435-50 
C=-34=30 Completing 


Valuation Records of Shop Machinery 


at Elko, Nevada Roundhouse, 


56=31 Purchase one Pneumatic 


a + 
wrencn 


C=5=51 


(10) 


assenger 


T+ 


item No, 101) 


re) | 
hed tt ALL, ake 


50=36 
C-3 6-36 


EIKO, NEVADA (11) 
Purchase property in Section £1, Township 34, 
Elko County, State of Nevada (Paired Track) 


Transfer value of portions of W.P 


e property from 
carrier to non-carrier property, Gerlach and 


Elko, Nevada, 

Capitalize value of existing buildings not now in 
investment acct, and retire value of Odes, from 
investment acct. which are no longer in existence ,m 
Elko, Nev. (Thanges made prior to Aug. 1, 1924) 
Installing "AB" Test Rack at Elko, Nevada, 

Retire Westinghouse Type 3-VS-30, Serial No,724, 
direct motor-driven sir compressor only,with "yp" 
Control and Gen.Electric 5-phase, 220-volt, 60-cycle 
60 H.P. motor, Serial No. 4527972, 


ELKO, NEVADA (22) 
Purchase 1 Impact Wrench 


- 


Apply shingles to side walls of old-style sheath 
ed bunkhouse, East Elko, 


Replace 80! with 120: turnteble, 


extend engine 


nd drop pits, 


0-37-37 Retire 12! x 56! frame 


163-37 Purchase 10 Workmen's steel lockers for roundhouse 
172-37RP Construct 6" reinforced concrete floor in 
roundhouse 


Install 3 additional Fire Hydrants and 60 Lin, 
Ft. of 4" Wrot Tron Pipe, Elko, Nevada 


185=-37-RP 


0-57-37 


0-77-37 


ELKO, NHVADA (15) 
Retire 42" motor-driven Bandsaw at Elko (To be 
installed at Sacramento Shops), 

Retire 42", 150-ton Hydraulic Car Wheel Press at 
Elko, Nevada 

Retire 9! x 40! gar body used as Engineer's Locker 
Room near “oundhouse, Elko, Nevada, destroyed by 
fire November 5, 1937 

Construct Engineers! Locker Room 


Constructing additional 50'!x116! stock pen 


“© 
watering facilities Onstructing a truck 


loading live-sto. 


Track) 


1035-358RP 
106-38RP 
108-38RP 


110-38RP 
134-38RP 
171-38RP 
172-38RP 


Ft-38 


(14) 
Calculating 
Purchase Whiting Locomotive Spotter for roundhous 
= " " . 
Purchase 18"x72" Centers Lathe. 
Purchase one No. 555 Ingersoll Rand Impact 


WEEEK Wrench. - for roundhouse 


Purchase one Power Hacksaw = for roundhouse. 
To purchase one Sellers Locomotive Cleaner, 
Purchase and install electric Bmery grinder. 

Purchase Micro Portable locomotive crank pin 


grinder, 


Sypetins fos Sap fe 


¥ cr ~ | ap Troy 
1a NOuUSEeE sewe 


Purchase one prime lubrig 


Constructing 107 feet of track from headblock 
to clearance point; 158 feet of track from 
clearance point to end of track; this spur to 
serve the Richfield 0il Corporation, taking off 


easterly detour track, Paired track territory. 
Construct two ice carts and six hand station 


ice trucks for icing passenger trains. 


Construct extension to team track, loading 
pletform and ore loading ramp, Paired Track/ 


AFE ELKO, NEVADA, (16) 


1-40 Install additional electric lights and replace 
CANCELLED wooden watering troughs with iron wateri 
troughs in stockyards. (Paired Track) 
58-40 Replace 782 track feet of 657 rail with S.H. 854 
rail, extend track 151 feet and renew ties and 


allast track No. 7, to be used by Mechanical 
Dept. for turning driving tires, 

Elko Roundhouse, Nev. - 

equipment and steam pip 


while on locomotives by 


Elko. 


C-13-40 Elko, Nev. - Retire carbody flue storage build- 
ing. 


AFE 
85-40 
58-40 


57-40 


114-40 


16-41 


C-50-40 


ELKO, NEVADA (17) 


= 


Capitalize value of frame platform and extension 
install additional automatic block signal, 
Elko Yards, (Paired Track). 


Extend plank crossings e distance of 16 feet, 

to a total width of 48 feet, and renew existing 
Planking at 3rd, 4th, 6th, 7th, 8th and 9th 
Streets, Elko, Nevada (Paired Track) 

Extend Russell spur, relocate turnout and shift 
205' track at 4th & Silver Streets. (Paired Trk) - 
Relocating switch and extend freight house 

Track No. 2 270! westerly, (Paired Track). 


Retire 18! x 7g! platform and relocate carbody 
building No. 9 to serve as electrician's shop and 
Storage building, roundhouse. 


ELKO, NEVADA (18) 


54-41 Purthase one portable locomotive valve bushing 

boring bar for Elko Roundhouse. 

169-40 Instell locomotive water treating plant(Paired’ 

171-40 Purchase one additional Underwood Master ZT) 
Typewriters for use of telegraph operator. " 

106-41 Install insulated steam lines at engine termi- 
nals; install three oil heating cranes at oil 
unloading sump, retire old steam lines not 
required for return lines, in conjunction with 
new system, 

urchase and install 42" SH lathe, 


ELKO, NEVADA (19) 
nnn Bet L085 
0-175- 41 Place old car body for switchments shelter at 


—___west end of Elko Yard, 
O-181-41 Construct 140 lin, foot cyclone fence, 


around water tank, 


sere 3 
SAas. — 
WLlOCn 10th 1 anc 


to 48 feet, 


50-42 Install Bement sH 1,100 1b. steam hemmer {Retired 
from Oakland Roundhouse, ) 


26-42 Install /carrier telegraph and/telking circuit 
instrument, 
Purchs 


(20) 
volt substation on the property of 


Troundhouse ‘rom the Elko Lamoille Power Co, 


a 
second floor of Diwis 


Install 


i942, 
Construct 1786! of additional yard track No. 5, 


For various purchesed and shop-made facilities, ap- 


purtenances, etc., necessary to properly maintain 
and service Diesel-electric locomotives, 


ELKO, NEVADA (22) 


95-45 Constr. 450 lin.ft. westerly extn. to 3-inch water 


tine at Passgr. Stn., "Paired Track". 
Constr. a 4 Stall Extn. to Roundhouse, Ext. four Pit 


Trks, and 2 Garden Trks., Relocate Water & Oil Lines 
? 
1 cari 


rier talking circuit instrument in 
= 


cher's Equip- 


ment (Paired Tr 


Constructing 
house, 


My } 2, = or 
Purchasing mis 
equipment f 

f 

( 


111-44 purchase and install one 18'x69" 


geared head engine lathe 


nstalling 950 ¢ 
ugment the storag 


Passenger depot 


_extesions 


Fuel Oil Tank - 
Track, 


nger Depot into file 


centers Axelson 


wt ae? VL 


Install 6" concrete floor in Mact 


pair old pit walls in Machine Shop. 


iine Shop and re- 


ELKO, NEVADA (25) 
Install-2 underground 285 gal. cap. gaso. storage 
tanks with dispensing pump, Elko? nev. 
Install 15965 sH 85# tie plates in various yd. 
tracks, Elko, Nev. 
Miscl. office furn. & Equip. 


Purchasing additional Right of Way; all 


incl. in Block T" and a portion of 
I Sectl on 21, all being on the north 
Main Street, Elko, 


Pay WPRR proportion of cx insts ing 12!x205: 


corrugated iron drain 
Constr. 285! spur Ket V6 CeWePaul Hdwe Co. in 
blk. "pr 


x frame care: aP-Round 
lanical Dent. 


0-405-0F Install additional fire protection near Engine 


Terminal at Elko, Nevada, 
151-45 Gonstructing 121 foot spur from 
clearance point and 
clearance point toe} f to serve 
Peraldo Di stributing ( mpany aes block "p,q at 


"irst and 


Main Street, Elko, Nev. "Paired track,t 


Constructing 11*x17! frame additional bedroom on 
section foreman's houses at Elko - "Paired Track." 


ELKO, NEVADA (27) 
161-45 Installing 12" x 140! culvert and drop inlet unde 
main line and six yard track MP 664.95 at Elko, 


Nev. "Paired Track" 


: . 797 aT e a. anes Er 
— s nN Of P44 ac at Tlica ov, (Data- ma alr\ 
=. , id _ 4 Lr ad 


0~421-0B8 - Replacing old style lighting fixtures with 
Fluorescent Fixtures in Division Offices at 
Elko, Nevada - "Paired Track," 

213-45 Construct Diesel Engine Fueling facilities. New 
79,000 galion elevated Steel Diesel Oil Tank, 
7*x25*, Pump House, 20,000 gallon lubricating 
Oil tank, 3,875-ft, additional track, misc. pipe 


lines, electric & water service Connections(Cont! 


ELKO, NEVADA (28) 


213-45 {Cont'd) Retire 400 ft. of Track #35 and retire 
and mlocate easterly Diesel 0i1 Tank Bldg. #69, 


0-428-0E Cost of constructing 12'x108? 


58-46 


215-45 


107-46 


and re-use for lubricating 011 Tank, at Elko, Nev, 
Wood Platform on 
stern Pacific's Main Line Tr.ck adjacent to 
Water Column to facilitate servicing Engines, 


Installing Carrier Talking Cireu 


and 
Ail 


We 


it Instruments 
a Installing Carrier Telegraph Circuit Instru- 
ments in Division Telegraph Office"Psired Prack" 


Construct 28' x 47! frame dwelling and 12' x 26! 


frame garage to serve Roadmaster at Elko, Nev, 
Construct 473' spur track to serve Chas.B.Pike 
(Nevada Distributin i7% Rte 5 
7th & 8th Sts., Elto, Nev. (Patred trac 


Tone truect i 


Liner 


Retire one model 
Sedan used by Sup 


included in-1946 Budget) 


° v) 


Purchase one Model 1947 Plymouth Deluxe (4-door) 
Sedan used by Supt. of Elko, Nev. (Not included 
1947 Budget) 


Install 1 1000 cycle generator to wp carrier 
telephone telegraph whannel, Elko “Paired Track) 


(Not included 1947 Buget) (SP apprval required) 


Purch ase air-operated Jacks for noints 

2 — Winnemicra - 2 Elko (Part Tram 7'7=1947 PR ret) 
i ,Ca = i. \e “sa Y ~ YU 

16'x32'x16' high pre 


fabricated Steelox 


Construct 1 
building for storage of gasoline and Oil at Round- 


house, Elko,Nev. (Exclusive WP facility - Item 
32 = 1947 _ udget) 


2110 ont} 
SUR ECC) 


ndhouse at 
rement wit 


2 Oa LUI 


202-47 


177-47 


ELKO, NEVADA (32) 


Purchase small tools, appurtenances & appliances 


etc. for points in Nevada, Wear 1947 (Part of 
Item 92 = 1947 Budget) Winnemucca & Elko, Névada, 


Construct 28'x88* frame bldg. WP #94 to provide 
for roundhouse foreman, wash & locker rooms for 


shop & enginemen and retire toilet blidg.#11 and 


convert it into tool house, for section use, Elko 
Nev. “Paired Track" (Item 47-1945 Budget) S.P. 
approval required. 


Bi a+ 7 4 “a7 


4 27vVaAL : 4a a4 


Offices at Elk 


CH3-48 


234-47 


ELKO, NEVADA. (33) 


Dismantle & retire Sibley & Ware 20" belt-driven 
drill press, Retirement without replacement - 
Not included 1948 Budget) 


Construct new 40'x50* steel & concrete boiler 
house, Bldg. #81, insta;1 new 250 HP Stirling 
Boiler and Steam Line to Roundhouse, retire two 


old boilers and misc. equipment and install one 


SH 125 HP Scotch Marine Boiler, #41, Elko, Nevada 
(Item No. 46 - 1945 Budget) 

Construct additions & alterations to Div.Office- 
Passenger Depot, Bldg. #51 & 20'x40! frame & 


corr.iron record room bidg. #9, E ko, Nev. (Not 


included 1947 Budget) (SP apppoval required) 


ELKO, NEVADA (34) 
125=48 Construct 10'8"x40* prefabricated Steelox Bldg. 
#96 to house waste soaking vars & install car oil 
storage tank near roundhouse, Elko, (Item 31 
1948 Budgetd 


Retire enginemen's locker room (WP Bldg. 24) near 
the roundhouse, Elko, Nevada (Retirement without 


replacement - not included 1948 Budget) 

Retire portion of wp oroperty in Block A-A at 

ist & Main Sts., Elko, Nevada, o1d to Peraldo 
Distributing Co. (Retirement without replacement - 
not included 1948 Budget) 


ELKO, NEVADA (€35) 


C-62-48 Retire 25'x80! timber store house platfom at 
Engine Terminal wp Bldg. #17) (Retirement with- 


out replacemmt - not includedin 1948 Budget) 
230-47 REY. Install two add'], telegran 
instruments at Elko, Nevada & trans 


1 and 19 between Elko & 


carrier circuit 
posing circuits 
Alazon, Nev. Paired Track 
(Not inelued 1947 budget) 


C-68~48 Retire 680.4! ice house track at Elko, Nevada in 


Paired Track Territory. - Not included 1948 
Budget - S.P.Co, approval required, 


District. 


188-48 Purchase misc, small tools 
small machinery, etc, 
64 1948 Budget) 


» attachments, applianced 
Nevada 1948, Part Item 


214-45 


EIKO, NEVADA, (36) 
33-49 Install duplex teletype circuit complete with re- 


ceiving, transmittinc. printer, perforator & 

typing unit at Winnemucea & Elko, Nevada. (Part 

Item 52 - 1949 Budget) 

Instali 1700 Lin, It. of 5" black pipe water line 
hydrants, compl, and 1760 lin. ft. O 
drain. Retire present 2" 2 

OS pee of coach 

Depot, ee 


ELKO, NEVADA (37) 
Replawe 209 track ft. of 75% and 469 track ft. of 


60# rail with 85# rail in track No. 36, renew 
75# turnouts to Tracks 29 and 30, all at Elko, 
Paired Track- Item 5 - 1949 Budget - gp 
approval required, 

Construct crane for handline 


track. Flko. Nevada (Ttem 77 


Purchase miscellaneous small tools attachments, 
appliances, small machinery, tc. Nevada 1949 
Winnemucca & Elko (Part Item 72 - 1949 Budget) 
Purchase one International Model KBS=5 1-1/2-2 ton 


Stake truck to serve B&B Dept. Elko, Nevada, System 
(Item 81 - 199 Budget) 


TEVADA (38) 
Install sifety 1 locks on water & oil columns on 
main line at Golconda, Kampos 
rk E r N j 
Elko, Elburz & Deeth, Nev, Paired Track - Period 
Jan. 1 to Dec. 31, 1948 — Not 


Budget - sp approval 


Beowawe, Carlin, 


included in 1948 
reauired, 

Va 3 
Ins tall a oO extension to Low w 


water tank passenger coach wat 
S943 


2/9 


o 


ol 


} 
+" water line from water 


Water main at Elko, Nevada 
approval required) 


Pp 


ELKO, NEVADA (39) 


47-49 Pave WP passenger concourse & island plfm. with as- 


REV. 


phalt pavement,extend island plfm. 400! westerly, 
install Planking in Siding fron of station; install 
8" perforated Longitudinal drain between main line 2 
Side track from 7th to lith Sts.install concrete 
inlet box at each Crossing to connect with lateral 
drains, excavate 3" below ties & renew ballast in 
present main line and old main track from MP 665.0 


to 666.09, and repair Pavement in existing street 
crossings with asphalt pavement, Elko, Nevada "Paired 
Track" (Item 22 - 199 Budget - S.P. Co. approval 
required) 


C-41-49 Retire 16*x30" frame hou 


C-46-49 


80=50 


112-50 


C-34-50 


ELKO, NEVADA (40) 

se on wood block founds 
tion near roundhouse, Elko, formerly used by 
shop an ployees, 

Retire twd telegraph carrier circuit instrummt 
one at Elko and one 

Purchase one 1/2 ton 


Nevada, 


NeW A 
Nevada, 


Thatatt first installation of Shoptools necess-~- 
ary first to equip Diesel Shop at 
& Elko, Nevada. (Item 52-1950 Budget) 


Winnemucca 


Retire one #3-T Triple Valve Test Rack,Elko, 


ELKO, NEV 
Construct 16 spur 
clearance point and 


Srack on Silver St, at 8th St. Elk 0,Nevada, to 


t. 
serve Crosson Dist. Co, (SP approval required) 


Insulate section foreman's houses at 
arlin, ie Elburz & Pa 
<, (Item 35-1950 Budget- 


ELKO, NEVADA (42) 
c-46-50 Retire Model 1942 1/2 ton Ford Pickup Truck, WP 
yWil2l, formerly serving the Water ServiceDept. 
at Elko, Nevada, System. 


157-50 Install new 38 HP vapor steam generator and re- 
tire Model §-3607 Ideal boiler with iron-fireman 
at Passenger Depot, replace oil heating stove 
with steam heat in Freight House,Elko, Nevada 


"Paired Track", 
Retire Chambersburg 100=-ton Hydraulic Press, 


complete with motor, (Sale Order 325, 12-12- 
Empire Steel Co, 


(43) 


Winnemucea, and 


er Terminals co 


2 
a 


ev 


install one Model KA-3 Magnaflux Machine 
Testing of car axles when turning cut or 
journals at Elko. (Part of Item 131 L95: 


Bnorcha ase Subur 


Anat 
Villis 


telephone circuit from existi 


tO ULL 


Ssand-drying facilities 


LLXKO 


levada 


Install add'l, telephone & 


telegraph carrier apparatus at 


Gerlach, Winnemmeeca and Elko, Nev. (Part Item 54 ~ 1952 Budget ) 


ELKO, NEVADA (46) 
29=52 Purchase 1 - 200 Ampere, Trailer ,mounted, portable, gasoline- 


driven Electric Welder for repair track at Elko, (Part of 
Item 108 - 1952 Budget) 

Install one 500,000 gallon diesel oil tank at Elko, Nev. 
(Part of Item 150=2 - 1951 Budget ) 
Purchase cabinets and filing system forStore Department at 


Elko. (Part ofGeneral Program) 


_ NEVADA (46) 
31-53 Install insulation to walls and ceiling and cover floor_of 
WP Szeelox Record Room at Elko, Nevada. (Item 33 ~ 1953 Budget 
(Southern Pacifie Co, approval required) 
Construct one 20'x120! i2-unit steelox garage to house company 


vehicles, fronting on Main St. near Burwer St,, ko, Nevada 


(Southern Pacifie Co, approval required) Item 32-1953 Budget ) 


Install 4 cabinets in Steclox Record Storage Room and rearrang 
existing shelving at Elko, (@P Co. approval required ) 


Insulate ceilings in Elko Depot and Tonka, Ryndon, Halleck 
and Deeth section bldgs. Paired Track. (Part of Item 29 - 
1953 Budget). (SP approval required) 

Purchase one Hyster Salsbury 4,000# capacity gasoline- 
operated pallet lift truck for use of Store Dept. Elko. 


262-51 REV. Rearrange various steam operating facilities for—conver= 


sion to full diesel 


facilities no longer ir all at “lko, Nevada. (Paired 
Track). (Item \-1953 Budget, Item 150, 1951 Budget) 


S.P.CO. approval required, 
Install 25 switchpoint protectors at Elko, Paired Track, 
(S.P.Co,. approval required) (Part Item 21 - 1954 Budget) 


ELKO, NEVADA (48) 
132=54 Exchange of property between WP and SR&D, 15,000 sq. ft, of 


SR&D land deeded to WP at 3rd and River Sts., Elko, 


136=54 Construct 250! curb and_gutter_in vicinity of dormitory, Elko, 
(Part of Item 115 ~ 1954 Budget) 


U44-54 Install oil filter in disel oil pump house, Elko, Nevada. 
C-19=5, 


/ Din ry. pee eae 
, He roadway 1 


noes aft ay lice 
ing: 1v I Br an athO 5 
f _ 


aAIrand a] a 2 Cn eannwnacr- Pant 
ANSVe FAL . \WOels JU « SVP ¥ - + 


re 


of main track snd 


__12-55 Replace 110# - with 115# rail in 212,5! 
109.5" of crossover, including One N 


Oo. 10 turnout, at 
Elko, Nevada. Paired Track, (Southern Pacific Co, approval 
required), 


ELKO, NEVADA (49) 


-Install 2 additional water risers each for eastbound and 
westbound Zephyr Locomotives at Elko, Paired Track, Nevada. 
(S.P.Co. approval required — ) 


Install floodlights for rolling inspection of freight trains ; 


Elko, Nevada, 


Install electric heaters in car journal waste soaking vats, 


Elko, Nevada. (part of Item 62 - 1955 Budget) 


Install Model 15 Teletype Machine and carrier telegraph 
apparatus at Gerlach and Elko, HNevad.a 
Purchase additional electronic testing equirment for telephone 
shop at Elko, Nevada,Paired Track area. (Part of Item 47 = 
1955 Budget), 


ELKO, NEVADA (50) 

239-55 Retire 10 Steelox Generator Buildings andl4 Generators at 
Sano, Phil, Trego, Ronda, Floka, Jungo, Raglan, Ruby, Clif- 
side and Spruce, Nevada. Erect one building (retired from 
Ruby) for car inspectors! shelter at Elko, Nevada. 


Replace 110/ with 119% raid in 663! of main track, 
including five No, 10 turnouts, 


at Elko, Paired Track,Nev, 
(Item 21 - 1956 B 


udget ~ S.P.Co. approvalrequired). 
Replace 45 oil=burning swikk with electric Switch lamps in 
Elko Yard, Paired Track, Nevada. (Southern Pacific Co. 
approval required) (part of 1956 Budget Item 33). 


Install 120 gallon underground gasoline storage tanks, 3 at 


Beowawe and 1 at Elko, Paired Track" Nevada. (S,P.Co. 
approval required) (Part 1956 Budget Itedm #87) 


ELKO, NEVADA (51) 


Purchase and install Conelrad aterm radio receiver in 
Dispatcher's Office, Elko. (Part of 1957 Budget Item 50) 


Provide additional phone circuit between Elko and Salt Leke 
City ~ Nevada portion only. (Part of 1957 Budget Item 54) 
Provide additional phone circuit between Elko and Sait Lake 
City = Utah portion only, (Part of 1957 Budget Item 54) 


Construct 1,280! double-end clean out track at Elko, Neveda, 
Se 


(1957 Budget Item 20) Kv OZ sold Ty" 
Capitalize cost of Western Inns at Winnemucea and Elke, Nev, 


Retire foundations & piping of buildings relocated from 
Kampos to Jungo & Pronto, Construct steel garage for section 
gang's truck at Elko, relocate and rehabilitate steelox 


bunkhouse from Halleck to Deeth, Nevada "Paired Track" 
S.P. Co. approval required. 


(O, Ni : (52) 
105=57 Remodel and modernize depot and office building by removal 


of second story and enlargement and rearrangmement of first 


floor, Elko, Nevada "Paired Track", (S.P. Co, approval 
required) (Item 38 — 1957 Budget), 

Install carrier communication apparatus to be used in the 
operation of the automatic dialing telephone system at Elko, 
Nevada, 


Construct Air and Frost Proof Water Line on Car Cleaning 
Track At Elko, Nevada 
Install communication equipment for San Francisco - Selt 
Lake UP-wP teletype circuit at Winnemucca and Elk9 Nevada, 
Sell 5.395 acres of Western Pacific lend to James R. Hillan, 
near Elko, Nevada. 
Construct. 12'x18! extension to Building #1597; mke repairs 
to Building #1593 ang retire Buildings nos, 1595, 1596 and 
1599 - all at Elko, Nevada, 
Prt. II Install commercial electric power outlets at 
Gonconda, Carlin, Elko and Deeth, Nev. for use of various 
roadway gangs, 


ELKO, NEVADA (53) 


Install "M" Indicator on SP track east of Elko (All Work to be 
done by SP Co. & paid for by WP Co. 100%) 


Retire obsolete radio equipment in Elko, Nevada 

Capitalize communication equipment retired from VS Cal. 2R 
to be reused at Gerlach, Winnemucca and Elko, Nevada. 

This project is not included in joint track facilities). 


Purchase two Bruning Duplica ating } 

Telegraph Office at Winnemucca Z 
(This p project is not included in the Joint Tra 
Facili ties). 


—_—_——— 


Miscellansous 


56-65 Purchase 5-Ton Capacity Krane Kar & retire KK=2 


75-65 Canstruct spur track to serve White Rock Mining Co. 


92-65 MP 661 tO MP 663 - Sell 25.86 ac. of WP land to 
Simon L. & Dorothy D. Young. 


153-67 


Elko, Nevada (55) 


Sell 4.0 ae. of Land to Nevada Freeport Storage Co. 
(A. H. Vogeler) 


Construct 141' of Track, including one turnout, to serve 
Nevada Freeport Storage Co. (AE Vogeler,) ( Industry to 
Construct own portion) S,P, Approval required. 


oe +_Ch nal 
-—Lnannel 


nect to 


Retire 163.0! spur track, including one turnout - Crosson 
Distributing Co. 


improvements 


ELKO,NEVADA (56) 


36-72 Expand existing trailer court facility to eight mits at Elko. 


+ 


1-73 Purchase One Quik-Soak Journal Lubricator Saturatin 
Machine, 


14-73 Purchase Various labor-Saving Tools and Equipment, 


c ON eniare 
J,;VUU square 


1, including Western 


Construct 


33360 
el 
/epartment, 


Retire Steam Generators at Elko and Install Gas Heaters, 
Quitclaim 2,250 square feet of WP land in Elko, Nevada, 


to the City of Elko, 


Provide Stading at west end of new Elko Yard for 
extension of classification tracks, 


Install three (3) new in-floor, Duff-Norton Jacks, 
and necessary accessories for Elko Car Shop. 


0-442=0F 
CE=6274 


EIKO, NEVADA 0-1 


0-124-40 Install add'l,electric lights and replace wood 
watering troughs with iron in stockyards 


roundhouse 

standa 

b telegraph 

office, 
Installing 12"x140! culvert and drop inlet 
under Main Line and Six Yard Track MP 664.95 
at Elko, Nevade "Paired Track" Southern Pacifié 
approval required. (Not included in 1945 


Budget) 


ELKO, NEVADA (0=2) 


hot water heater with propane storage 
tank in WP Division Office Bldg. at Elko, Nevada 
Paired Track Territory, 


Install floodlights along eastilegoofiwye at 
Elko,Nevada, 


Purchase one Model Bruning 5102 BW Printer & one 
Model Bruning 5153 MBW Continuous developer for 
use of Division Engineer Office, Elko. 


ELKO, NEVADA (8) 


Install two dual-control Switches and associated signals 
for a dispatcher controlled crossover from the main track 
to the siding (and into the yard) at the west end of the 
new Elko yard facility to replace existing hand operated 
switches. 


A.F.E. ELLERBECK~ UTAH 
Sa ——— ee eee 
102-21 foving one carbody from Clu 
beck, Utah, placing and repairing 
A-14 Construction Ellerbeck Branch 
C=-37 = 35 Retire carbody passenger shelter at 
Ellerbeck, Utah, 


& replace 100 track 


71=49 Construct 1150? spur t rack 
ft. of 75# with 85# il thru turnout on FBller- 
beck Branch MP 0,09 ne Ellerbeck, Utah to 
serve U.S.Smelting & Refining Co. (Not included 


in 1949 Budget) 


ELLERBECK BRANCH = UTAH (2) 
Install 1,000 SH &x1ll additional tie plates on the Ellerbeck 
Branch, install 12,000 SH &xll additional tie plates on the 


Tooele Branch, Utah, (Part of Item 21 = 1958 R&E Modernizatior 
Budget) 


Construct 2,364 foot spur and 900 foot runaround track to 
serve Solar Salt Company near Ellerbeck, Utah. 


install 2,500 additional sécond-hand 8xll tis 
plates at various locations on the Ellerbeck 
and Warner Branches, Utah. 


T 5 32 38 Naphia. Ghai. 

install 500 new 8§"x13" Double Shoulder 
Existing 8"x1l" Plates in Main Line; Al 
Additional S.-H. Plates 


~ Oe 


43 


? 
att OLY 


AnxT 
atnan 


n < 
vonstruc 


Vv 


87-58 


9-41 


ELLISON, NEVADA 


y shingles to 


sheathed bunkhouses (Paired 


Construct 1700-foot easterly extension to passing 
track. (Paired Track) 

Install 5 double zinc lined Redwood box cisterns 
to replaee sump, wood water barrels at (3) 

Red House, (1) Ellison, and (1) Russells, Nevada, 
(Paired Track). 


x 60! and 16! 


rm 
+Vlile 


Install 13,008 additiona SH 85# tie plates in 
passing tracks at Red House,Ellison, Beowawe 
& Tulasco, Nevada "Paired Track", 


ELLTSON 


Lo 


ELLISON, NEVADA \4) 
Retire shallow wells at Bliss and Halleck and water box at 
Ellison, install 200! well and pump at Bliss and 100? wells 


and pumps at Ellison and Halleck, Nev. (Part of Item 74 - 


1952 Budget) (S.P. Co. approval recut ired) 


ELLISON, 2_NEVADA (O=1) 


O- 523 Ralocsta single me house and toilets from West Red House 
to Ellison, Nevada, Paired Track - Part of Item 46 - 1951 


Budget) So,Pac, Company approval required) 


EL PINAL CALIFORNIA, (1) 
Extend Stockton Box Co, spur 33! 
Install two unit built up 1107 tee rail crossing, 
retire two unit built up 904 tee rail “crossing. 


tro unit built up 110# tee rsil 
unit built up 


Install 132 
rail and 6 additional insulated joints at 
Interlocking Tower No, 35. El Pisial ;* Calar, 


Retire carbody formerly used as section bunk-~ 
house at El Pinal, Calif, 


19291 aytanaesa; + 
Ke 


“a two LOT 


rs bet. W.P 


eis 


28-27 Construct 2 crossove 


joint W.P,-S.P, drill track No, 1 


C-58=@35 Retire 15.5'x75! frame loading 


Elmhurst, Calif, 


PINAL, 


Modernize interlocking plant Tower #4 


Convert manually-operated to automatic interlocking at 


El Pinal, Stockton, Calif, 


(Item 37 - 1955 Budget) 
Replace two 112% railroad crossings with 136# reversible 
manganese crossings at El Pinal. 
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FAMTT 


ESTUDILLO CALIFORNIA, (1) 
16'x32!' platform 


Corrugated iron packing shed with frame platfo 


and 550' spur to serve same ne 
40x60' packing shed with eins platforms 

1 How-Dormant Scale in W.P. gee Shed #1. 
Constructing 65'x4o! corrugat 


Av ead 


with 40 'xQ? 


“and a eG* x8! 


cd 


ESTUDILLO, CALIFRNIA, 


; (2) 


5 12!x16'x8! offices, 1 8'!x8!x8! store 
wash room; 1 4!x4!x8! toilet 


'x4!x8! 


“ new 
including cess pool 


ights throughout, in 


Install drinking fountain and close in with 
galvanized iron the 2eft, opening along top 


of south wall at W.P. packing shed, Estudillo, 


Install additional electric wiring in packing 
shed, Estudillo, Calif, 


“ Vy tud — 
Replacing Howe Dormant W Platform Seale with 


Howe Dormant Metal Platform Scale and construct 


2 Offices in Packing Shed, 
Install additional electric lights and power 
outlets and rewire packing shed to handle 


increased power loads in Western Pacific packing 


ESTUDILLO, CALIFORNIA (4) 
—— 


Install Pabco Mastipave on floors in three offices 
linoleum on two front counters, and 


repairs to WP 
Packing Shed. 


‘e } 
connec 


a Loma Sanitary Bist, 
na including 


aM) 


three cesspools, Estudillo, 


Construct 1637* spur track near 143rd Ave. (Knox 
Ave.) Estudillo, to serve General Foods Corp. 
Not included 1949 Budget) 


Purchase add'l, property fronting Washington Ave 
136th Ave. & WP Tracks at MP 18.6, Estudillo, 
Purdhase add'l.property adjacent to WP right 


way near Knox Ave., MP 18,6,Estudillo,Calif, 


ESTUDILLO, CALIF, (5) 
Construct 880' spur track to serve Golden Grain 
Macaroni Co. wP MP 16.04 at Washington Ave, 


Estudillo, 
Purchase additiona 
Ave. Estudillo,calif, 

Retire a portion 6f W.P, property at MP 16.6, near 


Estudillo,Calif. sold to D.B, Davis & L.T.Darbo, 
Retire portion (1,11 acres) of WP industrial property 
near MF 16 and Washington Ave., Estudillo, sold to W.H 
Easley, 


Construct 4,659? of trk, & 217! crossover,shift 680? and 


retire 475' (being portion of 3 industrial tracks, Hudson 
Lbr.Co,Wyllie Lbr.Co. & packing shed spur) to serve Gen'l, 


Foods Corp. as runaround track at Estudillo, (Item 12 - 
1952 Budget) 


ESTUDILLO, CALTF, (6) 
ee 
truct 126° spur track from HB to ¢ 2 Proportion) and 
from CP to End of Track, (Indust: ortion) to serve 


Easley _Batest =— Inc, ) 


near 


Ta rae 
VPack including 


AAS f 


at Estudillo, Sold to Rupert Borden, 


Construct 7221 of 6' fence be 


residential Property at Estud 


tween WP industria] and ci 


ty 
“aillo, Calif. 


I j 


72 Berac ns 


43277 


’ o 
Construct 960! 


extension, 
Estudillo pr 


includ ing turnout, on east 
ill Track and r 


etire 492.5! of Estudillo 


Ss of land at 
J. Gerrard Mfg. Co. 


EVERGREEN, CALIFORNIA (3) 
68-61 Retire stockyard facilities at Evergreen, Garden, Craig, 


Quincy Junction, and Crescent Mills, Calif, 


Stations- F 
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ee ee 


—___EEATHER RIVER CANYON CALIFORNIA © 
Relay 4.0 L. M. with 119% material in various 


Curves. Relay and transpose high Side to low Side, 


Replace 2.0 track miles of 112# and 115# rail with 1194 
material (78! lengths) at various locations, 


Replace 4.0 lineal miles of “D1 and ‘1154 
“material (781 iengths);—reley- high-side 
on various curves,x 


At) 


rail with 119f¢ 
and transpose rail 


25-79 


17-80 


63-80 


20-81 


PRATHER ETVER CANON (2) 


Replace 9.74 lineal miles of 112#-119# rail with new 1194 
welded (78! lengths) in various es 


MP 237.79 te MP 250.81 Capitalize additions and betterments 


in eennectien with werk necessary fer cerrection ef sterm 
damage during 1964-1965. 


Construct retaining walls at various locations to protect 


embankment, 


Construct retaining wails at various locations in Feather River 
Canyon to protect embankment, 


Provide additional and/or improved drainage at various location 
in the Feather River Canyon. 


Install dragging equipment and detailment detectors at ten 


locations. 


45-81 


70-81 


94-81 


18-82 


11-83 


12-83 


FEATHER RIVER CANYON (3) 


Provide additional and or improved drainage at various 
locations in the Feather River Canyon. 


Install gang-nails and curv-blocs on 2.5. track miles of 
curves in the Feather River Canyon. 


Install curv-blocs on balance of curves over 9 degrees in 
Feather River Canyon. 


Install dragging equipment and derailment detectors at ten 
docations. 
Install inspection walkways on Bridges Nos. 278.87, 280.27 


and 314.36. : 
Sierra District - Install new culverts in Feather River Canyon 


and on Northern California Extension; retire and replace 
various culverts in Canyon. 


FEATHER RIVER CANYON (4) 
SRALHER RIVER CANYON 


30-83 Construct retaining walls at various locations in the 


Feather River canyon. 


Construct 
Bae a beg 


truct 14x28 wooden culve 
, 


) 
) 


Constructing 6428! siding, relocate 1 turnout 
and 90' of track to fam easterly connection 


to siding, retire 90! of track and change out 
112 track feet of light rail through new turnout 
at westerly end of of stock yard spur. 1929 B.I.° 
No, 13 


220-29 


(2) 


Constructing 20'x500! gravel driveway at Fitz,Cal, 


C-72-47 Retire two pen stockyard with Tunway and loading 


125=53 


chute at Fitz, Calif, (Retirement without replace- 
ment - not included 1947 Budget) 

Make track changes & extend sidings at Kohler, Hayward,Niles 
Livermore, Altamont & Midway. Retire Sidings gt Sunol, 
Pleasanton, Fitz & Lathrop & retire spur track at San Lean- 
dro. Gonstruct new sidings at MP 39-40 and MP 82.1, all in 
connection with TCS program on lst Subdivision, Oakland to 
Stockton, (Item 14 - 1953 Budget) 


Sell 1,00 acre of Western Pacific land at Fits (MeP. 71.15) 
to Good Samaritan Community Services, Inc, Ae 


FLA NIG AN NEVADA 
Bec. tool pump pone ae rt and Pass, Depots 
Purchase ldnd gr aot, pit purposes 


} 2 n S 
Yonnecting track with Yernley ranch of S.P, 


track 
& 


Clawson chimney in bunkhouse, 


Standard stove 
Constructing 890 ft. spur track, Flanigan,Nev, 
Install 4!x4'!x7! zine lined redwood box cistern 


‘ a = Jd RunanFkc XT 
at Flaniga, Sano and Bronte, Nevada, 


a 


19350 Budget 


(Part of 


e0Y, 


he 
Ounkhouses, 


> 


A_t 


n 


DU. 


2 


ble 


dou 
and ma 


ue) 
eS 
we 
ue} 


Dunks 


all steel } 


st 


FLANIGAN, NEVADA, (3) 
Construct 16'x15'6" leading ramp to serve Lodi 
Fertilizer Co. (Not included 1946 Bui get) 
Construct 2,505.10 easterly extension & shift 
260' of track & turnout in side track at Phil.Nev, 
Construct 2,651' westerly extension, & shift 180! 
of track & turnout in side track, renew 212 trk, 
ft. of rail in Main Line thru westerly turnout 
in side track at Flanigan,Nev. (Item 27-1951 Budg, 
Construct five 4,050 gal.capacity (6'x8'x11!3") concrete 
water cisterns, retire five 4'xi}x7? redwood box water 


cisterns - one each at Flanigan,Sano,Trego,Cholona & 


Sulphur, to serve gection facilities (Item 105-1951 Budget ) 


ASTTAA ST 


eS eo Snot 
LCOnAStruct & 


nte, Trego, 


Wire Section Foreman's house at Flanigan,Nevada, (Part of 
Item 25 = 1952 Budget) 


-Install one hot box detector east of 
(Joint—Line 


Construct two each No. 8% turnouts=292' (wp portion 
HB to CP) on GO_15 Basis of one 1,492' double-ended 
track to serve Ideal Fertilizer Company. 


WESO, NEVADA 
WESO = FLANIGAN sssexsex 


191=52 


152857 


83-67 install Two Hot-Box Det 
Floka; relocate Building No. 


Winmnemucea, Nev. (Joint Line Area) 


(1) 


Construct 300! setout 
Floka, Gaskell, Sage, 


(Part of Item 7 — 1952 Budget) 


idings and 14 Generators at 
Sano, Phil, Trego, Ronda, Floka, Jungo, Raglan, Ruby, 


Clifside and Spruce, Nevada, Erect one building ( retired 


from Ruby) for car inspectors'shelter at Elko, N 


evada, 
Move corrugated iron bu 


ilding from Floka and erect at 
Portola, Calif.(Partof 1957 Budget Item 35) 


ectors -— One Each at Gerleech and 
1956 from Goleonda to 


FLUX_(ELLERBECK BRANCH) UTAH 1. 
ee eee ee) UA 


Construct 660-ft. side track to serve Utah Lime 
& Stone Company. 


Construct 410! spur track to serve 


and Stone Co. 
Construct 675% spur on GO-15 Basis (WP - 120! to serve 
Stansbury Salt Co. and relay 126' of main track at 


Flux, Ellerbach Branch, Utah, 
Construct WP portion (HB-CP=262') of an 1,810' track to 
serve Climax Chemical Company at Flux, Utah on the GO-15 


basis. Also, rehabilitate wye track and portion of 
Ellerbeck Branch. 
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Uteh 


j 


2 oe Pe + 
Re tancn 8 

VONStruct WI ? 

a . 2 Artec ¢ 1.2 .¢ A Of 

+ ng 68 eI 20d 


“OWST & Ulf! 
) 


Extend various sidings between Wendover and Salt Lake City 
to 125 car capacity in connection with TCS Signal program; 
extend sidings at Arinosa,Barro,Knolls, Clive,low,Delle, 
Burmester, Garfield and Saltus, retire sidings at Spray 


& Fox. (Item 11 - 1952 Budget) 


46200 


A. CARLISLE & CO. 


STATIONERY - PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, cal. 


WR Fp AT iA 
i RANKLIN ; CA 

ee Oe ae 

(4.0) Combination depot 
Grading 
Curton + iSin + 
purtacs } ng $inéss, 
Se 2 z a2 od ot ; C pac Li Le, e 

vonstructdZ pen stock *yerd 

Chit 


Construct” 630 foot Spur track and remove 


stock corral from Frenklin & rebuild Same 
M.P. 127.30 } 


/ 
FA 4A Ein f thy 


I pA 


104-22 Building 16x38' extension to station platform. ° 
106-23 


Constructing 200' spur track to serve Shell 


eee 
GLOM= 
pany of California. 


, 


vonstructing two 26 eset frame pecking sheds 
With 6! Platforms; and one 8'x204! 
wood platform, 


ANKLIN ALIFORNTS (2) 
Constructing gravel driveway 3 two packing 
sheds and SE : of house 
track, 


Extend ing tracks, Kingdon, 


Construct 


Verne 
bunk chou 
a 
Calif. 
pebine Sex 40'x50! frame packing sheds with 
two 6'x50! platforms on driveway side and 1 


| 8'x224) niatform on track side of sheds at 
Franklin, Calif. 


Retire 1491.46 


or Platforn, Moving Incline, 


Constructing 


Catif. 


Replace windmill, 


tank and tower 
shallow well 


water system to 
facilities, and wire sectio 
for electric lights. 


with 1/2 Hyp, 
Serve section 


n living Quarters 


Section house, com- 
toilet facilities 


ve 


—__ FRANKLIN, -CALIFORNTA (4) 
201-43 Installing shower room, Toilet,Septic Tank and 
Sewer line to serve Sect.Lab. living in Depot. 
184-46 Convert 8 retired outfit cars into section bunk- 
houses one each at Midway, Carbona, Kingdon, 
Franklin, Oroville, Virgilia Twain & Quincy Jct. 
Calif. 


C-49-46 Retire 22'x80! frame combination freight & 
passenger depot with —piatform destroyed by fire 
Aug. @ 1946 at ‘Franklin, Calif. 


FRANKLIN 2 CALIFORNIA 


ng track circuits 


&s between 
» Calif. Franklin #4—125 a6 


other locations San Leandro, Decote, Rhodes, Harte, 
Terminous, Galnnvale, 12th Ave, Sacto, 3rd st, 
Oroville, (Not included 1947 Budget) 


10847 Construet standard frame Gouble bunkhouse, con-= 
plete with water, electric and plumbing facilities 
and septic tank, Franklin] - item 23 . 1947 budge 

130=56 Construct 6,750! Siding and 294! outfit Spur at MP 122, 
Retire Siding and setout Spur at Franklin. Retire Siding at 
Glannvale, Calif, (Item 17 = 1956 Budget) 


ERANKLIN, CALIF. (6) 
230=56 Install 120-gallon underground gasoline tanks at Oakland, 
Sunol, Carbona, Stockton, Kingdon, Franklin, Sacramento, 
Marysville, Oroville, Hidwell, Tobin, Greenville and Clear 


Creek, calif. (Part of 1956 Budget Item 87) 
Install commercial electric power outlets at various locations 
Western Divisinn for use of various roadway gangs, 

Construct trailer parks at 9 


Quigley, Kindon, Franklin 
P,easant Gro 
of 


ve and Craig - all California, for use 
Company trailers. Also drill new well ang reuse 
existing pump & Franklin, 


FRANKLIN, CALIF. ~~ (01) 


0-150-40 Install steel inner guard rail in crossing 


with Franklin Boulevard, M.P. 125.6 near 
Franklin, Calif. 


46200 


A. CARLISLE & co. 
STATIONERY - PRINTERS 
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FREMONT NEES CALIFORNIA. 
Spur, California Pressed Brick Co. 
Ballast passing track 


Gravel platform at depot 
foe he E 
temporary doutt and Gne pen corral 


850! spur serving “odge and Lathrop 
2112" spur serve Nines canyon Stone Products Co,” 
protect with rip rap 600! bank Nile Tower, ay 
Yonnecting track between W.P. and S.P, 
R.tire connecting track with S.P, 


R : 8 SEE 2 Ee - Eno a * = tric motoy 
Replace 11 H.P, Foos Gas Engine with 15 H.P.elec- 


Convert 2371! temporary siding to permanent M.P.30 
Construct packing shed with platform etc. 

Suilding agent's house 16x20-8! wall. : 

a ; oF GEgpot , 

183-23 Electric lighting in freight room,open platform 


254-29 


C=1=30 


Install float switch in water station. 
Purchase % interst in SP tracks serving Associate 
Gravel Company. 


Replace hack-saw crossing with 85# built up 
crossing where WP tracks crossover Associ ated 
Gravel Co. Narrow Gauge Track, 

Constructing 842,4 ft. spur at Mile Post. 29.8 
Niles, calif, 


FEEMOET —— CALTRORNTA 
tool i 


teel bunks 


vs 


28st sporceate 
Install track connections for contro 


flood lights at State Highway Crossing No, 4=30, s 


Ort 


Niles, Calir, 
Install telephone line between WP, denot a 


Niles, Calif, ana east portal of Tunnel _No,—1, 
M.P. 32,918, 


Replace gravity lever locks with force-down lever 
locks at Interlocking Tower No, 
Interlocking 


9, Oakland, 


Tower No. 8, Niles, 


Retire 2,067 feet of industry tracks serving 
Niles Canyon Stone Products Company. 


Replace 16'!x26! redwood tank and wood tower with 
60000 gal.redwood tank and wood tower 


Retire 10!x24! shed at Sacramento and 
Niles and remodel ror signal maintaine 
house 


FREMONTNSEES CALIFORNIA 
94-57 Retire 10'x241 shed 
shed to Niles and re 

tool house 


57 Retire unload 


(5) 
at Srd & R Sts, Sacto. remove 
model for sig.maintainers's 


ing chute and one 


oe my ie 7 Pr) 
spur track of 


~pen stock corral 


ench end replace 
rai J with S ° H. 85# thru swit ch 


C-54-37 Replace 12 gs 
12" x 180! 
Gravel Pit Spur, 
Replace WP-SpPp Single-unit 90 
froze with 


pens on North end of Pile Trestle with 
galvanized iron Pipe and fill. on 


Niles 
Niles, California 


278-37 


F/ 
“ 


manganese crossing 
a@ 112% single unit Balkwill articulated 


Crossing, and renew 45 track ft. of 85# with 1123 
rail. 


FREMONT 
—essS CALIFORNIA (6) 


285-37 Capitalize value of deck and abutments supporting 


103-39 


WeP. tracks over highway underpass M.L.M.P. 30.5 
and Edenvale underpass, S.J. Branch M.P, 1.4; 

also inner guard rail at MP, 50.5; retire Wigwag, 

floodlight connection, and portion of roadbed. 3 
M.P. 27.9 = Install steel inner guard rails in 


main line at Alvarado, Niles Road Crossing, 
Paying Western Pacific's Proportion of cost 
Constructing 105-foot lead from switch 


Clearance point for track serving Pacific Coast 
Aggregates, 


Sh 


Install electric lights in sectio 


aI oS +. 


dwelling and bunkhouse at Niles, 


L 


FREMONT MebeES , CALIFORNIA 7) 


Replace 56# rail and switch with 


85# material 
in spur tracks, 


Retire frame packing shed, 


scale and driveway. 
treat 


locomotive water 


ly extension to passing trac 
and walk, seas 29.24, 


stall a, ee ere 


i] 


FREMONT 


Construct 856! westerly ext 


section 


Constructing 5 - 192! 
with outhouses 
each dwelling, 


x 32! 
» C@sspools, 
to house Te 


frame dwellings together 
sewer and water line to 
Llegraph oOperetors, 
feet—of-S 4H, 567 with—854 
House Track. 

Install wiring and 


$ | electric lights in 5 
€rs Cabins, 


Replace 55558 lineal 
SH Rail in 


116-46 


FREMONT MELES, CALIFORNIA (9) 
Install showers in 5 tel: 
Install showers, baths & 
telegranher's cabins & 
2 telegrapher's cabins a Keddie,Calif. (Not 
included in 1946 budget) 


Purchase 4 1947 Ford V=8-1/2 ton Pickup trucks to 


turnout with 854 rail and 1 85# turnout in Wve 
Track at Niles Junction] (Item 3-1949 Budget) 


FREMONT NELES. CALIFORNTA (10) 
ee A 
Renew 1.70 track miles of curve worn 100# with 115# 
rail and 0.76 track miles of curve worn 85: 


# rail 
with 115# rail at various locations between MP 


24 and 93.75 between Niles and 


Stockton, Calif, 
(Part of Item -~ 1959 Budget) 


Construct additions & alterations to 
Depot, Drivesay & 


= 


Passenger 
Parking Area at Niles,Calif. 
Replace signals (wp No. 17 and SP Hos, 14 @ 15) 


with a two-unit searchlight sign 


al at Interlocking 
Tower No, 8, es,Calif, 
Install Add81,signals, widen grade crossings & 
rehabilitate erade crossings, various locations on 
Main Line between Niles & Sacto. and on San Jose 
Branch, 


(11) 
Replace 4,400 lin. ft, of 65# rail with 854 rail and install 
2,376 8"x9" SH tie plates in side track at Niles,Calif, (Item 
5-1951 Budget) 


passing track, replace 212 tr 
main line thru turnout, all at easterly end of 


Niles. (Item 35 - 195] Budget - Install 


215=51 Pay WP proportion of assessment levied on lands belonging to 
WeP. RR, situated in the County of Alameda, near Niles,& lying 
within boundaries of and known as Sanitary Sewers Assessment 
Dist. #1, Union Sanitation Dist. Alameda Co, Annex #2, under 
Resolution of Intention #38, Niles.(Part of Item 152 — 1951 
Budget ) 


Cmhbm51 


Retire various unused tracks at WP M 
Irvington, Milpitas, San Jose, Redmonc 


replace 75# with 85# rail at iIrvington,Calif, 


Retire a portion of wp Industrial property (20 acres) sold 


to Pacific Coast Aggregates Inc, , near Niles, Calif, 
Install add'l, channel telephone & telegraph carrier 
apparatus at Niles,Stockton,Sacto., Oroville, Keddie & 
Portola. (Part Item 54 - 1952 Budget) 

Construct two 12'x24!x10! high steelox garages to house 


Signal Maintainers’ trucks: one each at Melrose & Niles, 
(Item 34 - 1952 Budget ) 


diame ALTE, (13) 


C-19=52 Retire WP proportion of 1,378 joint WP=SP Track serving 
Pacific Coast Aggregates Co, Retire 1,624! connecting track 
and nineteen 15' span timber trestle, Niles, 

Install add'l, apparatus to provide full components of stand- 
ard equipment for all TCS carrier installations, including 
codé line filters and line units, at Niles, Carbona, Charter 


Way, Oroville, Pulga & Keddie,Calif. (Item 34 - 1953 Budget) 
Make track changes & extend sidings at Kohler, Hayward, Niles, 
Livermore, Altamont & Midway. Retire sidings at Sunnol, 
Pleasanton, Fitz & Lathrop & retire spur track at San 
Leandre. Construe + new sidings at MP 39—40 & MP 82.1, all 
in connection with TCS program on lst subdivision, Oakland to 
Stockton, (Item 14 = 1953 Budget) 


(14) 


_G-12-54 Modify interlocking to eliminate use of mechanical pipe 
shorten interlocking limints at Niles, Calif, 


_ 158-54 Construct guard rail barrier on station platform at Niles, _ 


100-55 = Extend storage track 740! westerly and construct new 

500' team track at Niles,Calif, 
90-63 Purchase and install carrier equipment to provide automatic 
—_—___dialing message telephone circuit—between San Francisco, Stkn.,— 


_ Sacto., and other first subdivision stations, and release old 
equipment. 


143-63 _ Construct new depot building at Fremont and retire station 
facilities at San Leandro, Hayward, Fremont, & Pleasanton, a 


Ce << eke ST Fee 


53-65 
150-66 


164-66 


105-67 


JO e 


Retire U. S. Gypsum track 65'. 


Install two flashing light signals and automatic gate 
4G=3.2 on 50-50 


arms at Washington Blvd, Crossing No. 
Basis with the City of EB Fremont. 
Light Signals at Pickering Ave, 


Install Two No. 8 Flashing 

Crossing No. 4G-0.5. 
Instell Two Flashing Light Signals w 
Retire one Wig-Wag Sigmal at Clarke 


(50/50 w/ City of Fremont) 


/ Automatic Gate Arms and 
Dr., Crossing 4-31.0. 


Sel] 


the District an acces 


improvement of an existing 


drainage 


Fremont to Union City - Convey 7.90 acres of land in fee and 
easement to San Francisco Bay Area Rapid Transit District 


Pay WP 


LIPRR 


No. 4-27.9 


Set up in Other liabilities, sanitary sewer assessment bend 
en 18.8 acres of industrial land at Fremont, Calffernia. 


(17) 


91-72 Fremont - Install additional lighting at Fremont Station, Calif 


112-71 Set up in Other Liabilities, Sanitary sewer assessment 
bond on 18.8 acres of industrial land at Fremont, Calif. 


Changes to buildi ngs Fremont, 


ee ee AN E), and Oroville 


Sell 0,812 of an acre of Western Pacific land at Fremont, 


california, to the Alameda County Flood Control and water 
Conservation District, 


FREMONT, CALIFORNIA (18) 
=e CALIFORNIA 


Sell 13.3 acres of land at Inland Steel, City of Fremont 
to the Standard Realty and Development Co. 


Deed recorded December 7, 1976. 


Pay first half of Western Pacific's proportion of Durham 
Road Overpass. 


Pay first half of western Pacific’ 


S portion of 
Grimmer Boulevard underpass. 


Pay first half of wp portion of Durham Road overpass, 


Pay first half of western Pacifi 


c's portion of Grimmer 
Boulevard underpass, 


Pay Western Pacific's entire portion of Grimmer Blvd. 
underpass, 


Pay Western Pacific's entire portion of Durham Over- 
Pass in Freemont. 


FREMONT (19) 


13-82 Relocate 20' x 24! bunkhouse f 
model for office space for M/W 
and Special Agent. 


rom James to Fremont and re- 
Foremen, Signal Supervisor 


71-82 Capitalize local im 


provement district assessments for 1982 
on Western Pacific 


Property at Union City, Fremont & Milpitas. 


EXEMONT, CALIF. = ae 


88-57 Extend station platform and install public address system 
at Fremont, Calif. 

Construct 250 LF Steel sheet pile weir across Alameda 

Creek downstream from Bridge 29.24 near Feesmont, Calif. 
Construct 1,222' Interchange Track No. 1 (142'-100 % WP and 
1,080'-Redimd), and 990! Interchange Track No. 2 (330'-Refund 
and 660'-Donations) to serve U.S. Gypsum Company at Fremont, 


84-58 
173-59 


California, 
Install commercial electric power outlets for use of various 


hearse f ines 
Instal ashing light signals at Irvington-Mission San Jose 


Road Crossing No. 4G-3.2 in Fremont, (50%-Western Pacific; 


50% City of Fremont, California), 
Sell 1.498 acres of W.P. land on Peralta Blvd., Fremont, 


California, to the Alameds County Water District. 
Sell 1,565 acres of Western Pecific land near Peralta Blvd., 
Fremont, Calif., to the Alameda County Water District. 


(2) 
FR , CALIF, 
49-63 Light Signal at Prune Avenue, 
165-62 property at Fremont, Calif, 
ic Company. 
ght signals at warren Ave., Crossing No 
City of Fremont) 


167-62 Install two flashing li 


4G-6.7 (Costs to be divided 50/50 with 


FREMONT 38S. CALIFORIT: 


Extension of spur 
Platform 
Complete teamway 


v 


Lathro D 


(VERT 


yg Vea 


IFOR 


NIA 


40~48 


Construact team trk.facilities,1750! Siding,1245! 
dbl. end Team Trk,2 team trk, spurs (#1 1040? 


long & #2 820' long) install CTC Switch lock pro- 


tection, purchase 8.5 acres of iand, Gravel Team 


frk. Driveway,install floodlights, French Camp 
(Not included 1948 Budget) 


truct 40!x100! conec,.plfm, 


each end with 4o'x60: f cone.plfm 


}/ ott IT] » 


bet.bldgs,in 


driveway to s 


FRENCH CAMP. CALIF, (3) 
C=26—=52 Retire 16 'x16! telegraph office including foundation and 
toilet at Lathrop, now Quigley, Relocate and erect 16'x16! 
bldg. and construct new foundation at Fre: 
181-60 Retire 244! Team Tzack, 


l ; 
nach Camp, 


155-67 Sel} 5~75-ae.—of iand, Buildings No, 3305-33 
Concrete Platform, to E.M. Mallett, Ine. 


Install twe flashing light si 


1, 333-end 
15-72 


gnals supplemented by autematie 
gatexa at Reth Road, Cressing Ne. 4-86 French Gamp, Calif, 
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7) 
J 


TD renersal 


FRUITVALE CALIFORNIA 
Ert. and pass nger depot 
475' team “and house track at station 
Construct 535' spur track, P.C. Frederickson 
Concrete sidewalk 
Pave with asphalt macadam each side of team track 
Extend freight pletform 16! 
687'. spur track, Montgomery Ward and Co, 6 


Os 
Move pnd pztem track serving Holt Hardwood Lmbr,’ 


Change tiapnotic Pismeae etc. 

Montgomery Ward “pur tracks (3) 

Construct 2 team tracks,pave driv Way 
Install water supply for sw, engines. 
install steel bunks and mattresses in ‘itis 


CALTIFO 


Onal office 


Aztits 
QLltL 


Evans Heavy Duty 3 
lets on each at Oakland, San 
at Stockton, also provids 3 elec. outlets 
> at 


+ 
platf orm, < at 


Fruitvale, 


(Part. Item 52- 


Provide gas heat in agent's office at Fruitva 
install tC-ite 1 bunkhouse 
Yard, a i 14 Budget ) 

Install 13 switch point = 7 at Oakland, Yard, 


“acramento,Calif 


gi and 


San Jose. (Part of Item 33 - . 1951 


3 at Fruitvale and 3 at 
Budget) 


FRUITVALE. catir (3) 
ena ke 


S054 Replace existing combination PaSsenger and freight depot, 

_ freight shed, and platform with NeW 36 'x231 depot and office 
buildi ing and 126 98"x248 steelox freight shed on concrete 
platforn, Fruitvale. (Item 29 — 1954 — 


) Install 73 Switchpoint protectors on yard switches as follows: 


Z 


6 Oakland, > Fruitvale, 6 Milpitas, 6 San Jose, 25 Stockton 

10 Sacramento, 10 Oroville and 5 Keddie ,Calif, (Part of 1956 
Budget Item 2S as 1956 Budget Item 26), 

Constr: ict new station at 54th Ave, and San Leandro St. 
Oakland, tire stations at Fruitvale and San Leandro, Calif, 


Extend Fruitvale team track 
additional cars, 


Stations- G 


Back to Table of Contents 
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GANADO NEVADA 


4 
F200 Bunk and tool houses Cents Lie 
( 


U 


GARDEN, CALIFOR 


: NIA (1) 
Construct single pen stock corral with loading 
chute & pletforn. 

Construct 359' and retire 189? westerly extension, 
construct 387! retire 162 easterly extension to 
Side track; replace 100 track ft. of 75# with 85# 


rail in Main Branch Line thru both easterly & 


westerly turnouts in siding at Garden {Terminous 
Branch) 


Retire stockyard facilities at Evergreen, Garden, Craig, 
Quincy Junction, and Crescent Mills, California, 
Garden Retire 1,244.0! Siding, Terminous Branch 


ARFIELD UTAH : 
je 7&y. g Cait) baz 2 [ ee CrZxZ mes? 


597 Construct tool house 


751 Transfer track with S.P.L.A. and S.L.R.R. 

848 Connect track at Bingham and Garfield Ry. 
Construction of Slag viaduct over W.P.y. RAW to 
be used by Garfield Smelting Co. etc. : 
Ont tan Lo a F 


) ~, ee ee 2 ee 
Construct shack for living quarters for Agent 


and Operator 

Connecting track with L.A and S.L, : 
2 = on, track 

Construct lexe4t tie house, using off Bye €&xen: 

Retiring 10'x16! frame tool house destroyed’ By 


Construct section facilities 


GARFIELD, UTAH (2) 
nent Steed 


10852 Kcequire title to portions of Lots 28 and 29 in 
Block 11, at Crescent Beach, near Garfield, Utah, 
from Clara M, Miller and Edna M. Noyes, 

81-35 Capitalize value of various station & roadway 
buildings at Barro, Knolls, Low, Burmester, and 
Garfield, Utah and retire value of bank house 


from investment account which is no longer in 
existence at Burmester, Utah, 


sak Pe Se oe “ee i 
1O0%x16! iramé depo 


as telegraph operator's 


a Jana Poe Wh <= os 3 
standard coal house ana 


7-41 Install redwood box cisterns 


ie GARFIELD, UTAH (3) 
179=45 Constructing three 12! x 52! frame dwellings toget- 
her with outhouses, cesspools, and water lines to 
———— eaeh- pwelline where required—to house Telegraph —— 


Operators. Nee Be 
C-76=48 Retire 12'x32! frame dwelling comp, with contents 
formerly used by Teleg. Operator, (Not included 
1948 Budget) 


233-51 Extend sidings to 125 car capacity and install No, 14 turn= 


outs to replace existing No. D turnouts at Salduro, Garfield 


and Buena Vista,Ukhah,. (Item 31 - 1951Budget) 


GARFIELD, UTAH (4) 
184-51 Relocate operator's dwelling #1 & toilet from Knolls to 
Wendover, operator's dwelling #2 & toilet from Knolls to 
Wendover, operator's dwelling #1 & toilet from Garfield to 
Burmester, operator's dwelling #2 & toilet from Garfield to 
Timpie., Install electric lights & sanitary facilities in 
both dwellings at Wendover, install electric light & 
sanitary facilities in dwelling for Burmester, install 
electric lights for dwelling at Timpie, Utah. (Part of Item 
46 - 1951 Budget) 
Construct & install nine 900/ capacity standard ice boxes, 
one each at Salduro, Arinosa, Barro, Knolls,Clive, Low, 


Timpie, Lago & Garfield. Constmect & install two 2100# 


capacity standard ice boxes, one each at Delle & Burmester. 
All to serve section gangs. (Part of Item 116—-1951Budge t) 


z ; GARFTELD, UTAH (5) 


63-52 Construct 7,159! track, ineluding 3 No, 10, 3 No & and 1 No. 
7 turnouts, construct extensions to wooden Syphon and culvert 
install two 20! plank crossings, and shift 1,040! of main 
line, all to serve new ballast pit at Garfield,Utah. 

(Item 10m1952 Budget) 

Retire existing double wooden box cisterns and old style hand 
pumps and replace with concrete cisterns and new style hand 
pumps at Saldruo, Arinosa, Barro, Knolls,Clive, Low, Timpie, 
Lago, Garfield, Utah. (Part of Item 72 - 1952 Budget) 


Extend various sidings between Wendover & Salt Lake City to 
125 car capacity in connection with TCS Signal Program; 


extend sidings at Arinosa,Barro,Knolls, Clie, Low,Delle 


mester,Garfield & Saltus. Retire sidings at Spray & Fox, 
(Item 11 ~ 1952 Budget) 


,Eur= 


Constru 
of Union Pacifi 


Retire #10 turnout and 573" of Union 


Chemical 
connecting track, 
Pacific connecting track, Garfield, 

Make improvements to various buildings at Wendover, 
Burmester, Lago & Garfield, Utah. (Item 30 - 1955 Budget) 
Purchase from Union Pacific 400' and 299.51 of Interchange 
Tracks at Garfield, Utah, 


69-70 Construct 800? spur to-sup 
track; also relocate 800! 


> Kennecott €o;'s transfer 
e (1 
x 


TIP #812) 


23-74 install—switch-heaters at MP-897.1 ~- Burmester, and 


MP 913.1 - Garfield, utah. 


TAS 


= fh pote N 
FRILL LOUN 


Construct 300! 
Floka, Gaskell, 


(Part of Item 7 


Mant 
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{flTDT FLATT atoes ATR 
Wit Ul, A se 


Bunk House 
und Engine house 


5 are oY ee 


el depot platforn 


™m 0) 


) 


CR a 


dile markers 


0 
o - I 
73% 
209 


On 


sump 
mplete lavatory 


224 


Sec ation | 
Connect water service with sec.House & S.kyds ° 


Rebuild stend vi 


ADDT FA 
Fadel f yetes Feeley 


20 ton Ice House 


4 
uv 
hl 
A» 


+ 
az 
Cc 


ng 
ses 


étion depot 


Put in new tee base for 


New pipe line to convey 

Construct fence around la water = 
C ‘ugated iron boile IY testy Supply 

Rebuild | 7 shat is of &stall engine house 


vOnStruc 


148 
A=-27 
G.M.0.94 
147 
: 164 
AFE 24-20 
103~ Qo 
11-21 


Prinking fountain 
‘Clephone circuit Gerlach to Cholona. 
track 
Construct 12x24! tie house, using old ties from 


Purchase Ford Auto for use on pipe line : 


ee telephone train dispatching circuit 
between Gerlach and Winne, (Aud 11) 


GI ERLAC CH, NEV ADA 
pipe line between Gerlach and 


Piypehs cine Al na + < = 27 
” & Wien s £2 © Lii5 Ue ; ris oO z] Cc '12mM n 
7 ist OL ¥ 


530' 6 2t Line iocated alons min } in ee 
Constructing 205' spur to serve Standard Oil 
Compa ny. 


Constructing 45! 
Oil Co. spur, to serve Leadville Mines 


Company. 


> 


extension to existing Standard 


Extension of pipe lines, Reynaz 
2 additional pens,install 6 16! ae aa 


As 4 T2 wr o + * 
additional 60 gal. wate 


Retire engine house & faci iitios wae by fir 


Construct 35'x50! corr.iron boiler house, 3 
Standard stove & Clawson chimney in bunkhouse, 
Extend 4 sidings,retire old roundhouse tracks,re- 

arrange & extend tracks 9 & ll,construct 1-80! 
timber engine pit. 
Purchasing title to property at Garden Springs; 


Part of 


(6) 


water- supply 


Installing Buffalo 2500# Capacity Dormant Scale 


at Gerlach,Neva 
Installing ad 
ter supply 
all steel bunks 


12" meter on locomotive 


> 


at Gerlach,Nevada,. _ 
(eee 
q 


and mattresses in bunkhouSes, 


wa 
ns 


| GERLACH, NEVADA 1 (7) 
C=56=-30 Completing Valuation Records of Shop Machinery 


at Gerlach Roundhouse, 
279=30 Purchase additional equipment for W.P,Hotel 
Gerlach, Nevada, 
38-32 Transfer depreciated value of Ford Station 
Wagon from N.C.E. to Water Service Dept. on 
Gerlach Pipe Line. 
Retire hotel equipment at Gerlach Hotel, 
Gerlach, Nevada, 
Transfer value of portions of W.P, property 
from carrier to non-carrier property, Gerlach 


and_Elko, Nevada, 


6-45-35 


wh, 


ng buildings not now 
in investment account and retire from investment 
acct, value of buildings no longer in existence, 


Gerlach, Nevada, 


De Sur at + lTtnaoac 
molicw s rem as 


a + n inn bP 
Seles .CfT OU, 13 NEVaaas, 


Replace 12,927 lin.ft. of 6" redwood pipe with 8" 
Boltite C.I.pipe between Ener.Sta. 216498 and 
546225, Granite Springs water supply. 


GERLACH, NEVADA (9) 
C=25-55 Retire Ford truck,Model A,station wagon,used by 


Water Service Dept.,destroyed by fire 5-35-36, 
Ce20-55 Retire water service tool house, destroyed by 
fire on March 3, 1936, 
46-37 Replace 12,926 lin. ft.6" redwood pipe with 8" 
spi-weld pipe at Granite Springs.Construct 35,605 


Pe of 6" spi-weld pipe to Garden Springs 

build drain tunnels,near Gerlach,Nevada 
Wek aa Ate eh Rome 
Saneeetine 12'x15! timber loading pletform wit 


12'x60! timber ramp. 
C-20-40 Retire 1/2-ton Ford truck used by water service 


department 
C-1-41 Replace redwood pipe with spi-weld pipe in Granite 


Springs pipe line 


GERLACH, NEVADA (10) 


——— 


Purchase two addl. Underwood Master typewriters 


for use of telegraph operators. 
Install locomotive water treating plants 
Prepare 15 26001-26100 series cars for gypsum 


loading by application of 2 roof hatches & 2 
collapsible bulkheads, 


>D0OT » 


: 


ice equipment Qurings 


1942, 


S coils 
sumps. 
in Depot 
Nevada e 


2 


6h transite pipe between Bnei: 


5,100 lineal feet of 6" cast i 
BS SiR 
0400 to 87/472 in Granite Springs 


rerlach, Nevada. 
6101 easterly extn. toorLt Spur and connect 
loon trk, at Eng. Terminal, 
Telephone Booth & Telephone at west End of 
Terminal, 
Constr. 2-Steall 10'xear Frame Motor Car House 


Installing additional office furniture and office 
equipment for offices in Gerlach % Carlin, Nevada, 
during year 1944, 


GERLACH, NEVADA (12) 
27-46 - Install drainage system to drain oil and water 
column pits and renew 220 lin. ft. of 16" wood 
pipe drainage line, at Gerlach, Nevada. 
Retire one Model 1940 1/2 ton Ford Pickup truck 
formerly serving the Water Service Dept, Gerlach 
(Not included in 1948 Budget) 


? 


112-48 Purchase 1948 Chevrolet 1 
for use of Water 
5-49 Install watér h 


/2 ton express truck 
Service Dept. Gerlach, Systen, 
ydrants for emergency watering of 
Zephyr T ains, Gerlach, Jungo,Wells & Shafter, 
(Not included 199 Budget) 


GERLACH , NEVADA (13) 
Install 52. 4 miles of CTC signals between 
Nevada (Item 36 -1950 Bui get) 


Gerla€h and Weso, 

Burchase 4 M-19 Fairmont Motor Cars for use of 3 

Signal Maintainers and one Asst. Signal Supervisor 

in connection with CTC Installation between Ger- 

lach & Weso. (This is part of Item 36-1950 “udget, 
ch to apievese Wan § 


on of sidings & various retirements & 

angement of various trackage which i 
5 to augment the economical operati 
am at 13 locations between Gerla 


(Items 13 to 20 incl.1950 Budget) 


quire 
CTC Progr 
Weso,Nevada, 


ach 


GERLACH, NEVADA (7+) 

151-49 Install cTC System between Calif.-Nevada State 
Line & Gerlach, including minor Changes in tracks 
in connection with t he signal work, 

C-70-50 Retire water, fuel & other facilities for full 
dieselization ¢ Motive Power at Smoke, Creek, 
Gerlach,Wells, Tobar, Shafter & Proctor »Nev. 
(Item 52 (part) - 19% Budget) 


Install 3 Lynch B-57 Carrier Repeaters with wwer 


supplies & regulated to plus or minus 2 DB »l each 
at Gerlach ,Winnemucca & Elko, Install lynch 


B-49 carrier Terminals con nplete with power 
supphies, signaling & regulated to plus or 


2 DB, one each at Winnemucca & Elko, (Part Item 
7l=- 1951Budget) 


minus 


GERLACH, NEVADA (15) 
Cee Saanseaaeiarin 


Bs \ 
C=10—51 ¢ onstruct 20'xg4t frame depot & retire 26%x146? with 


B7—52 


. 


50'x50* 2-story frame Passenger depot & hotel at Gerlach, 


Retire 20'!x32? passenger depot at Sand Pass, and relocate 
same at Gerlache (Item 45-1951 Budget ) 

Construct truck loading and unloading stock chute at 

WP Stock Yards, Gerlach, Nevada, 

Construct & install five 21007 capacity standard ice boxes 
one each at Sand Pass, Gerlach, Sulphur, Jungo & Shafter, 
Construct & install three 900# capacity standard ice 
boxes, one each at Luke, Silver Zone and Ola, Nev. 

Install add'l, telephone and telegraph carrier apparatus 


at Gerlach, Winnemucca, and Elko,Mw. (Part of Item 54 - 
1952 Budget) 


GERLACH, NEVADA (16) 


129-52 Wire 2 section houses, 3 single bunkhouses, 1 double bunkhouse 


170=52 


Signal Maintainer's shop and west Signal Maintainerts 

all at Gerlach, (Item 24-1952 Budget) 

Relocate bunkhouse from Antelope to Gerlach, retire foundation 
at Antelope & construct new foundation at Gerlach, Relocate 
bunkhouse from Rockland to Hogan, construct new foundation at 
Hogan & capitalize bunkhouse previously in Rockland Pit Acct, 
(Part of Item 33 - 1952 Budget) 

Extend roundhouse track 780! to connect with west wye lead 
with 85##8% turnout, Gerlach. (Item 19 = 1953 Budget) 


Instaz1 16 switchpoint protectors, 8 at Gerlach and 8 at 
Winnemjcca. (Part Item 2] — 1954 Budget) 


164-55 


173-55 


52-56 


97-56 


104-56 


GERLACH, NEVADA (17) 
Install Model 15 Teletype Machine and Carrier Telephone 
Apparatus at Gerlach and Elko, Nevada, 
Construct 10,702' of sand fence on south side of track, west- 
ward from west switch at Gerlach, (Item 25 — 1955 Budget) 


Install 2 flashing light Signals at MP 439, near Gerlach, 
Nevada. 


Transfer water facilities and land at Gerlach and Wendover 


from operating to non-operating property and rest ate value of 
water facilities, azll in State of Nevada, 


Sell 3.897 acres of land to State of Nevada for highway 
use at Gerlach, Nevada, 


GERLACH, NEVADA (18) 
214-56 Replacd 40 ofl burning with electric Switch lamps, 18 at 
Gerlach, 18 at Winnemucca, 2 at Wells UP connection and 2 at 
Shafter, Nevada. (Part of 1956 Budget Item 33) 
232-56 Install 120 gallon underground gasoline tanks at Sand Pass, 
Gerlach, Jungo, Winnemucca, Wells and Shafter, Nevada. 
(Part of 1956 Budget Item 87). 


d Model 15 teletype with Type 
teletype at Gerlach, Nevada. 


Install 75' 3” water line at Gerlach, Nevada. 
Construct trailer parks at Gerlach, Sulphur & Pronto, Nevada, 


GERLACH, NEVADA (19) 


Capitalize communication equipment retired from VS Cal. 2-R 
to be reused at Gerlach, Winnemucca and Elko, Nevada. (This 
project is not included in joint track facilities), 


ee % 
,yC oO 


SmAtrstA- uF 


- 
ViU VoeUhia 


3A .¢ 


ater line : é 
Install Two Hot Box Deteetors - One each at Gerlach and 
Floka; relocate Bldg. No. 1956 from Goleonda to Winnemucca, 
(Joint-Line Area) ae ee 


Install 84! 3" wy 


62-72 Retire Stockyard facilities at Gerlach Joint Line 


GERLACH, NEVADA (20) 
pessimism ase iim iS 


Gerlach = Sell to the Gerlach Improvement Association 
the 38 acre townsite of Gerlach, Nevada, together with 
180 acres adjacent to the townsite; also, donate to 
the Association the. entire water system serving the 
townsite, together with fifteen acres at Granite 
Springs and twenty=Seven acres at Garden Springs, 
Nevada. 


Sell 311 acres of WP land at Granite Springs and Garden 
Springs, near Gerlach, Nevada, to Bruno Selmi and Frances 
Selmi, 


Install hot box detector. (Joint Line Area) 


GERLACH, NEVADA 
Replace 1200 lin. ft. of 6" cast iron 
1200 lin. ft. of 6" Spi-weld double wr 
steel pipe for water supply line, 


2 C ms 2 - an . 
in Section Foreman's 


soe S| 


GERALD, NEVADA (1) 
a Sennett 
29-41 Construct 125! of crossover track from switch 


point to W.P, right of way to connect with S.P 
proportion of 225! crossover track on S.P. R/W 


to form emergency crossover between WP-SP main 
lines MP 630.5 near Gerald, Nev. (Paireg Track). 
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a Se x FRIRTITR TT 
UT LANL Y 


onstruct 00 ft. extension 
Spur “redford “inery 


Vonstruct 800 foot spur track 


Pe ; 


Ale 7 sae ! tach a fa (To-4o7 of ~tto> 


Constructing one frame eckia: shed 52'x60' to- 
gether with two 8'x60' platforms at Glannvale. 


passing track 1700! easterly 


7 
hae 
VilnADe ve 


Construct 15-ft. extension to winery spur 


Glannvale, Cz 


Zz —- 


oo KOU 
8'x60! frame 


nery Spur near annvale, 
Constructing bear stockyard w 
lower loading chute, 


i ~u 


GLANNVALE.. CALIF. (3) 


Extend ringing track circuits of automatic cross- 
ing protection Signals at 9 crossings between 
Oakland & Oroville, Calif. Glannvale #4-118.6, 
other locations First Ave. San Leandro, Decoto, 
Rhodes, Harte, Terminous, Franklin, 12th Ave. Sactd 
3rd St. Oroville (Not included 1947 Budget) 


Retire two spur tracks serving old Bradford Winery At 


Glannvale, 


GLANNVALE, CALIF, (4) 


130-56 Construct 6,750" siding and 294" outfit spur at MP 122, 


Retire Siding at 


Retire siding and Setout spur at Franklin, 
Calif. (Item 17 — 1956 Budget ) 
55-65 Retire 16,500 SF & 5259 


Glannvale, 


aCe abond. R/W. 


68-70 Purchase 2.15 Ac. of land from SR&D and Provide additional 
driveway to improve team track facilities 
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Goad california 
Retiring of Real Property said lying and be 
in the County of Alemeda, which was 
alifornia Pottery Company near 
nstructing 1086 ft, spur 


ard ,-“algr, 


5el9 acres of Supplus Western Pacific land at 


Goad, Niles, Mission Clay Products, 


Corporation, 
Alameda County, California, 


Goecken, California, (1) 
et ti ornia 


hange siding, 


hy. 40 (i910) Yonstruct road to warehouse and 
county and private roads, 


Constructing loading chute and crowding pen, 


= , oa fa ral =o a eens S I= 
Retire 593.5=foot spur track, 
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NEVADA 


4 Tes Peps ee Spee 
Sv0OCK ; LTacnK 


600! 

Tank, pipe line &ec 

Ballesting passing track 
O 


gon roed from town to W.P.Trecks NM erengalitedy 
( 


four new Standard Stockyard Pens 
O* x 48')(1-48' x 77!) 2-54'x60') to existing 
5 pen stockyards et Golconda Nev. 
Constructing and installing new 10" ¢ 


water pipe from water tenk to standp 
Constructing 42Q ft. setout 


GOLCONDA, NEVADA 
a a heeled 


ct frame dwelling (Paired Traci) 


a+ 
“wu 


and convert same into 


at R Beoy TAY We s > retire QeetID 


pump complete at Kamnos 


at Golconda, (Paired Track) : 
Sump well 16'!x16!x04. 


3 
diesel engine released from Little Valley and 
retire 2 


Golconda, Nev, 
required, 


install pump and 


pumps and 
Paired Track, S.P. 


approval required, 
Construct 1700! westerly extension to 
track; install crosséin 


(Paired Track), 


passing 


& plank and extend syphon, 


= 


520! of 4 


5 HeP. Electric Motor, deep well turbin 
pump, electric power line and retire Diesel en- 
Sine and pump at water Station, "paired Track#, 


= 
Fe1 


nd 


tabina va easiest installation in Depot, Agent!s 
Quarters, and 2 section houses, Golconda, Nevada 


Paired Track - Part of Item 55 - 1947 Budget) 
S.P. _Spproval r Sqaized. 


GOLCONDA, NEVADA (5) 
191-48 Install Sanitary facilities in Agent's Dwelling, 


2 Telegraph Operator's dwellings and signal 
maintainer's dwelling at No.Battle Mountain and 
in Signal Maintainer's dwelling at Golconda, 
Nevada Paired Track - Part Item 49-1948 Budget - 
S.P. approval required, 


Install 5620 SH 85# canted tie plates in Golconda 
& Kampos Passing Tracks - Paired Track - Nevada, 
Item 21 - 1949 Budget - s.p. approval required, 


Install safety locks on water & oil columns on 


main line at Golconda, Kampos, Beowawe, Carlin, 


Elko, Elburz and Deeth, Nevada ~ Paired Track - 


Period Jan. 1 to Dec, 31, 1948 - Not ineluded 
in19%48 Budget - _P appr6val required, 


GOLCONDA, NEVADA (7) 
Construct & install 16 900# capacity standard ice boxes — one 
each at Bliss, Red House, Ellison, Russell Spur, No.Battle 
Mtn. Rennox, Dunphy, Cluro, Palisade, Carlin,Tonka, Hunter, 
Ryndon, Elburz, Halleck & Veeth. Construct & install 3 2100 
capacity standard ice boxes — one each at Golconda,Kampos & 
Beowawé,Nev. Paired Track - all to serve section gangs. 
(Part of Item 116 - 1951Budget - S.P. approval required) 


Wire west double bunkhouse for electricity, Golconda, Nev, 


Paired Track - S.P.G0. approval required( 
Retire water station, install automatic pressure system for 
domestic water supply. Golconda, Paired Track, Nevada (Item $1 


1954 Budget - S.P,Co. approval required) 


GOLCONDA, NEVADA (8) 


27-55 Connect to commercial power at Golconde and retire generator 


69-55 


and house at Preble, Nevada. (Item 43 = 1955 Budget) 

Provide standard tool house for Signal Maintainer at Golconda, 
Paired Track, Nevada, (S.P.Co. approval required), (Item 31 - 
195§ Budget), 

Retire unused trackage at Weso, Golconda, Cluro, Carlin, 


East Carlin, Tonka, Deeth, and Tulasco, Paired Track, Nevada. 
(SZP. Co. approval required ) 


Retire 4.959 acres quiteliamed to State of Nevada for highway 


use near Golconda, Nevada. 


Retire various buildings in Nevada (Paired trk area) , 
|Retire, restate and transfer from/Operating Actomts/to Noh- 
Operating various buildings in connection with Signal 
Reorganization P¥an at various locations in Nevada (Paired 
Tre¢k Area), 


112-60 
Carlin: 


174-60 


206-64 


118-66 
&5-67 


119-74 


GOLCONDA, NEVADA (9) 


Golconda: Retire Tool House, Bldg. No. 1956 

Sell Cottage, Bldg. No. 1539 

Pt. II: Install commercial electric power outlets at 
Golconda, Carlin, Elko and Deeth, Nevada for use of various 
roadway gangs, 


Retire facilities which no longer exist or are no 


ired for railroad purposes. 


tonger requ 
Install Hotbox Detector ( Paired Track Are) 


Retire 10'S" x 36' Steelox Building No. 1956 (Paired Traek 
Area) - Relceate at Wimmemueca, Nev. 


Sell 20,000 square feet of Western Pacific land and 
retire old surplus facilities located thereon at 
Golconda, Nevada, to Marvin We Fields and Myrtle k, 
Fields, Paired Track Area, Nevada. 


GOLCONDA, NEVADA ol 
O-135-40 Install train dispatchers! telephones in 


signal maintainers! residences. (Paired Track) 
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C-55-37 


Graeagle, R ring 151 track feet of various 


eti 
ing 


tracks serv California Fruit Exchange at 
Graeagle, California, 

Replace 2,974 track feet of 75¢ rail with sh 85¢ 
from ML switch to ES 3200400, serving California 
Fruit Exchange. 

Retire 70' jointly owned (WP-Calif, Frt. Exch, ) 
connection between wP spur track & Cahif, Frt, 
Exchange Tracks at Graeagle, (Not included 1949 


Budget) 


MIM TTm tr 
TAL fate +A 


Freight House 


Ot OCK Lcras 
Facilities for watering stock at stock yérds 


C % “- 7 x ? = 
Construct 50! extension to depot 


Construct two spur trecks to Serve Salt Leake 
Chemical Co. 


ake and oe SE permis ee ee, a, 
Key.74 (7) eo’ faxing Mask PIES SDE ats 


GRASS MOUNTAIN SUMMIT, UTAH 


Clean and ditch cuts 


GRASS, CALIF. (1) 
ion to team track ,extend 10'x250! load, 


& extend gravel driveway. . 


Construct frame scale house on Bret cee & move 
scale from Terminous, rae : 


£ 
: 


Constructing 2 frame scale houses and install 
2 scales on platform at Grass, Calif. 


Constructing 700! siding and driveway 
Calif ey 
Constructing 241x370! 


necessary road 


Isure 


wer lin o W.P teges 


AD haa LTRoeytrs 
GRASS, CALIFORNIA 


Construct 50'x350! Shipping sheq 


extinguishers, Durchase additional right of 
instal] additional drivewayto Serve same, 

retire 10txegor Open platform at Grass, Cal 
install 30 H.P, turbine electric pump, pressure 
tank, and install Chlorinator at Terminous, con- 


Struct 6,375 feet of 9" Cast iron pipe from 


Terminous to serve the Shipping shed at Grass, 


Retire one Howe Dorman + Scale and Scale house, 


LIFORNIA 
99=52 


Scales from W,P, Whse, 3 Dor~ 
Te 


open wharf at Terminous, and 


Dormant Scales from whse, at Gra 


vue 


iron 


GRASS, CALIFORNIA (5) 
ne Se lane tas Sl 


Replace 2" water service main with a 4" water 
service main from main pipe line into W.P, 
packing shed at Grass, Calif, 


1 Dormant Seale at Stockto at 


Construct 36'x40! open frame platform at west 


end of packing shed; Install \dditional electric 


line & increase riser pipes in packing shed to 
t 


éxtend 8" drainage line 123! to 


instali 3 -6"xz61 corrugated 
iron drains under shed & driveway; construct 
additional width of gravel driveway serving 
packing shed, 


RASS, CALIFORNIA (6) 
Construct two 190' cross overs, 4 runaround 
track, one 15! span pile trestle; extend house 
track 60!'; renew rail thru turnouts;retire 22X24! 
portion of frame and corr,iron loading she con= 

frame & corr.iron extension to pack= 

and 250! outfit track, . 


152-36 Install stabilizer pump under packing shed 
207-37 Install 510 Dayton Couplings on 8" water line betw 


between Terminous and Grass, California 
267-37 Replacing 10 H.P. motor ang 4" pump with 25 ‘HP, 
motor and 5" pump on water line serving Packing 
Shed 
Constructing 360! outfit 
water and Sanitary facil 


GRASS, CALIFORNIA (7) 
Replacing 106 linear feet of 4" with 106 linear 
feet of 6" black pipe line at west end of W.P. 
shed, 

Installing theatrical type reflectors in W.P. 
packing shed, 
Retire 360! stub outfit spur track. 


Install 610 lineal feet of 4" water line with 4 
hydrants, fire hose, and hose boxes for fire 
protection at packing shed, 


Installing two Womens Rest Rooms (One in Bast end 
and one in West end of Packing Shed.) Cont'd - 


aan T TOUNDD arta 8) 
‘ASS, CALIFORNIA (8) 


land and packing shed from carrier 


to non-carrier bPoperty all at Grass, California, 
183-47 Install additional fire protection in wp 24'x346! 
packing she srass. (Not included 1947 Budget) 


158-48 Install 2 add'l.fire hydrants, piping, fire hose & 
fire nozzles at wp Pkg.Shed, Grass,Calif. (Not 
included 1948 Budget) 

92-50 Construct 11 add'l. bents, 1 new partition, renew 
flooring and portions of existing bents, and re- 


locate 1 partition in WP Pkg.Shed to serve Atkins 
Kroll Co, at Grass,Calif, 


Retire various 


GRASS CALIF, (9) 


C-32=52 Retire one 5%x12" 25 yp Sterling Centrifugal Booster as 
with motor at packing shed at Grass, Calif. 


230=52 Install asphaltic armor coat top on gravel driveway at WP 


Packing Sheds at Grass, Calif, 

119-55 Terminous: Retire turnout to Track #5 and 1,231' of main 
lead to unloading dock. Grass: Retire 190! crossover, 
2469' siding, 1239! west leg of wye, and 425' east leg of 
wye. (Item 15 - 1955 Budget) 
Reinforce floor for fork lift operstion in pecking shed 
leased to Atkins, Kroll & Co, at Grass, Terminous Branch, 
Calif, 
Pave driveway to Atkins-Kroll Warehouse at Grass, Terminous 


Branch, Calif, 


GRASS, CALIF, (10) 


144-62 Retire and sell warehouse buildings Nos. 411 and 412 located 


at Grass, on the Terminous Branch, California 


GRAYS PLAT, CALIFORNTA 
211-23 Constructing 66! extension to spur Serving Spanish 
Peak Lumber Company, M.P. 272.6 


jie Ie 


€34-45 | Retire 488.7 feet of track (132.7' Track No. ] -- 
356" Track No, 2), take up and restore 486.2 feet 
of northerly end of Track No, 1, serving Plumas 


Box Company. 


98-24 Spanish Peak Lumber Co. Spur 272.6 


178=50 Gontruct team track driveway (40: roadway strip) 
On each side of Spur with fence enclosure of 
driveway area & derail at Grays Flat (mp 273) 


to serve Twain Lumber Co, 


ee ee ee 


: 
fe 


ADAVa 


‘ele 
77 


arn 


M.P.2/1. 
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102=34 


110-54 


65-36 


129-36 


115-37 


100-38RP Construct section building. 


113-39 


(1) 


GREENVILLE, CALIF, (N.C.&.) 


Construct 650! spur track to serve Setzer 


Box Company at Greenville, calif, 
Construct 199 foot extension to spur track 


at Greenville, serving Setzer Box Company. 
Construct 1131 foot exten 


nsion to spur track 
at Greenville, Calif, to Serve Setzer Box Co, 


Construct 99 foot extension to Spur track servi 
Setzer Box Co. 


Install 205 ft, 
siding 


crossover between main line and 


spur 
Construct 33' extension to Setzer Box Co/at 
Greenville, Calif. 


GREENVILLE, CALIF. (N.C.E.) (2) 
Construct 66! extension to spur serving Setzer 


Box Co. 
Construct 700 ft. Spur track to serve Cheney 


Lumber Co, 


Construct 334! northerly extension to spur track 


serving the Setzer Box Co, 


56-47 


GREENVILLE, CAL IF.(N.C.E.) (3) 


Construct 680° easterly extension to house track; 


48" x 34' corr. iron pipe culvert extension; con- 
struct 25'x600' gravel driveway at Greenville, 


(Item No. 18 - 1947 Budget) 


C-55=49 Retire 2601.4 lin, ft. of kn water lihe sold to 


168—55 


169=56 


219=56 


Bidwell Water Co. at Greenville, 
Extend Track 300" and relocate TO on industrial 
serve Cheney Calif. Lbr. Uo. spur at Greenville, 


Replace coal heaters with circulating gas heaters in depot 
at Greenville, NCE, Calif. (Item 44 - 1956 Budget) 


Retire from accounts .630 acre quitclaimed to State of 


Calif. at Greenville, NCE. Calif, 


» Kingdon, Franklin, Sacramento, Marysville, 
nville and Clear Creek, Calif, 


Oroville, Bidwell, Tobin, Gree 


(Part of 1956 Budget Item 87), 

Extend Culvert #16,95 - 30 feet, near Greenville, Calif. (NCE) 
Install two flashing light signals at Crossing No. 4K-15.1 
Round Valley Road, Plumas County, California 

Pay Western pacific portion of assessment by Greenville 
Sanitary District for Sanitary Sewerage Project No. 1959-1, 


Greenville, California, 
159-59 Extend spur track Serving Cheney Lumber Company 100 feet by 

relocating turnout at MP K 13,7 NCE, west of Greenville, Calif, 
93-63 Sell 1.68 acres of Western Pacific land at Greenville, Calif., 


to C.E. and Edna A, Forseth,. 


Spur on GO-15 Basis 
n both ends - 544!; 
Plus 72) to CP (Sta 5, 
Cheney Lumber Company 


Extend TCs signals on the NCE 7.6 m 
Greenville and relocate Commi oat! ¢ 


from Keddie 
to Greenville 


GREENVILLE, CALIF. (N.C.E.) 


01 
0-155-40 Construct concrete piers under end of 


two con- 
crete center sills at water tank and 


ditch with cobblestone and grout. 
Replace portable scale with Howe Dormant Scale 
in freight house, 


pave drain 


0-154-40 


GRIZZLY, CALIFORNIA (1) 


123-62 Install 730 lineal feet of rock detector fence at MP 2h6 - 
Pole 3. 
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ixtend serve Feather 
River Lumber Company. 
7 } =e 6 ? ae 
_ n es = ~ € 
133=-RR tend Gulling spur 150! to serve Grizzly Ice Co, 
C-16-27 646.5! spu 2rving Bacon-Soule Lbr.Co., 
Res 4 . A > 
— . de 4 VteaVe 


0-53 Retire 3,815 lin.ft. of main line on the north 
end of Gulling Branch, and 653 ft. spur track on 
Gulling Branch, near Gulling, California. 


114 36 Replace 120 lin.ft. 45# rail with S.H. 85# rail 


CALIFORNT 


WweoO2}; 
sleie 


wnustanching 


—— ee 


Ar 


— 


ihe ee 
ee 
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ANNA CETITTRORNTA 
PUR  LVALLEOURN LA 


Cor St©TUuCct g ple sform MP. 39.7 Pe 
Retire 10'!x17! frame shelter station. 
tober 1927, 


20'x28! freisht 


Destroyed 


413 ft. spur trac! 


LU Ae 


135'x264! 041 gravel passenger platform 
at Hacienda, Calif, 


HAC Tama DM 
HAUS OVA i't 
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ire 5- 


Ret 


(HALLECK, NEVADA) (2) 
47-42 Extend stockyard track 1350 feet westerly and re- 


move westerly switch to convert to spur track. 


(Paired Track) 


56@44 constructir 


one each at Bliss, Red House, Ellison, Russell Spur,No. 
Battle Mountain, Rennox, Dunphy, Cluro, Palisade, Carlin, 
Tonka, Hunter, Ryndon,Elburz,Halleck & Deeth. Paired Track. 


Construct & install 3 2100# capacity standard ice boxes - 1 
each at Golconda,Kampos & Beowewe - ell to serve section 
gangs. (Pt.Item 116-1951 Budget - §.P.approval required) 


HALLECK iD! (3) 
Retire shallow wells at Bliss ani Halleck and water box at 
Ellison, install 200' well and pump at Bliss and 100! wells 
and pumps at Ellison and Halleck, Nevada. (Fart of Item 74 - 


1952 Budget - S.P, Co. approval required) 


Wire one GLC hou e& two bunkhouses at 


+ ET) Tse . eee Len 
al L1DurzZ, one section ho 


+ af Tham Of 
CG = Part sf Item KD 


Insulate ceilings in Elko Denot and Tonka, Ryndon, Halleck 
and Deeth Section buildings, Paired Track. (Part of Item 


29 - 1953 Budget( (S.P. 60. approval required) 


ag in (4) 


tire foundations and piping of buildings relocated from 


section gang's truck at Elko and relocate and rehabilitate 


Steelox bunkhouse from Halleck to Deeth, all Nevada Paired 


Kampos to _Jungo and Pronto. Construct steel garage for 


70-58 Retire various buildings in Nevada (Paired Track area) 


—1.36-65_Install flashing light-signals—and-321 road erossing at 
MP 687.36 near Halleck, Nev. account construction new 
secret Pass Highway (Paired “Erack 7 irea)(Signal costs: 


Railroad_10%; State90%: Track Costs;—State 100%.) 


construct 


Constructing 205 foot crossover between Main 
Line and pass-ng track, Halls Flat,California 


mus truct Ot x 16%. stanaes, 5? 


ye £ Cc 
WMO LCLUCL LU + ae 8 we Loil A Met CAIUS TNO 4 Vat 


176-43 Constructing 2 - 121 x 32! frame dwellings to- 
gether with outhouses, cesspools, sewer and 


water line to each dwelling, to house Telegraph 
Operators, 


Fla + 2 . Ne ay a 
22-45 Install 14001 pe line extn. from 
Stockyards to D 


HALLS FLAT, CALIF. (2) 
C-2=48 Retire Western Pacific's 54-KV Power Transmission 
line extending from a point on Pacific Gag & 
Electric Company's Hat Creek-Westwood Transmission 
dine in the south west 1/4 of Sec. 2, 7.33 N, R.6E 
M.D.B.& M. to the Western Pacific's property at 
Halls Flat,Calif. (Retirement without replacement - 


not included in 1947 Budget) 


76-48 Outfit Car 0136-H fit up for living quarters of 
Relief Telegraphers at Halls Flat, Calif. 


System. (Not included 1948 Budget) 

110-48 Construct 18'x48' Std.double bunkhouse,reitre 18'x 
48? std.dble. bunkhouse, destroyed by fire Oct.16, 
1947,Halls Flat,NCE (Item 30 = 1948 Budget) 


HALLS FLAT, CALIFORNIA (3) 
ee 


143~66 Extend siding 2,520{rt, ( 940! west end; 1,580! east end) 


and retire 1,324.2! stock track, (NCE) 


| HALVERN, CALIF, (1) 
202-30 Construct 2 interchange tracks, Track No, 1 - 
2142 ft. Track No, 2, 1600 ft. and 140 ft, spur 
track lead from switch point to clearance point; 
to serve Holly Sugar Mill, Halvern,Calif, 


D nh ca nat #3 ¥ | a ny ae 4 wraxr + ww; rT? - 
furcnase additional risht of way at Valle Vista 


| rrp Hz C 
Road MP 23.9. 


Ve 


Constructing drainage ditch to culvert and reloca- 
ting right-of-way fence at MePe 25.96, 


Sell 4.89 acres of Western Pacific land at Halvern(near 
Carpenter), Calif. to MacDonald and Sommer, 
_ Sell 9.753 acres of Western Pacific land to Hayward Land 
Company (Redgwick and Banke, Inc. at Halvern, California 


Ss HAMMER LANE, CALIF, (1) 
202-41 Construct 4512! passing track; 30" x 20! corrug- 
ated metsl pipe extension to Culvert 97.99; in- 
stall hand rail and walk on both sides of Bridges 
97.57, 97.66 and 98.54, Install telephone booth, 
telephone end station sign. 


Extend siding 1883 feet on west end, replace 2 #10 100¥# To's 


with 2 414 136# TO's. fill Bridges 97.57 and 97.66, Hamner 
Lane. (Part of Item 12 - 1955 Budget) 


Install 2 flashing light signals at Xing #4-98.5, Hammer 
Lane, Calif. 
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an LLIFORNT , 


JFALI LL VAN LA 


of 


flagman at crossing of Lower 
Sacramento Road at te 


T } a ‘aha 
installing 1 brakes on 


Capitalize right of way purchase 


for Disappoint- 


ment Slough Line ¢ CO.73 near Harte 


ST, TRPORNTA 
Aut OUnRN TA 
i ———<—<—— 


p= 2 + 
Extension to 


Extend ringing track circuits of automatic crossing 
protection signals at 9 crossings between Oakland 


& Oroville,Calif, Harte #4-100 4, other locations 
Ftrst Ave. San Leandro, Decoto, Rhodes, Terminous 


Glanvale, Franklin, 12th Ave. Sacto. & 3rd St. 


Oroville (Not includea 1947 Budget) 
Retire 3 magnetic Xing Flagmen (2 at Nilegarden 


MP 82.7, 1 at Harte, MP 100,4), 


HARTE, CALIF. (3) 


C-15-53 Retire 0,883 acres dold to Elkhorn School District, 


115-55 


116-61 


formerly right of way for proposed Disappointment Sléugh 
Line at MP 101, near Harte,Calif, 

Replace 1007 with 1367 rail and provide 3" ballast raise 
between MPs 97=101, Replace TO and extend siding 332! 

on east end at Hammer Lane. Fetire spur at Harte, Calif, 


(Item 3 - 1955 Budget) 


Sell 9.74 acres of abandoned W.P. right of way at Harte, 
Calif. to adjoining property owners W.H. & F.C. Lyons, F. 
Rubino & N.A. Gullickson, & M.V. Henson, in three separate 
but_ simultaneous conveyances. 


lestern Pacific land at & 


UD + Virrmr htt, 
BASEL = CALIF Clit its 
a 4 
chute 
leht Denot 

wea) 
>Ck 


Tool, Section House &e 


Water Service with stock corr: 
Stock correl]] 

House track 

Construct depot pla 
Complete Pipe lines 
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100'passing track 1910'weste 
wson chimney in bunkhouse, ° 
115-30 iste Ic bunkhou 


anc 


‘s and mattresses in bunkhousea, 
114-36 » 360 lin, ft.56# rail with H. 85# 


AD. 


OovF rail 
i 
in house track 


80-37 RP Replace 60 ft.75# rail ana 2,420 ft.56# rail with 
S.H. 854 rail in passing track 


HAWLEY, CALIFORNIA 

and install old Beckwourth depot building 
for use as section house and provide 
facilities in section buildings. 
Install elec. lights in depot,section and bunk 
houses 
Replace windmill, 10,000 gal tank & tower with 
new 10,000 gal tank and tower and electric pump 
serving station and section facilities. 


& gates o crossing of 
n Branch with automatic 
manually-operated derails at Hawley 


Installing electric lights in stockyards at 


Hawley, California, 


WLEY LIF (3) 


Construct 100'x144! additional cattle pans and 
rehabilitate old cattle pens; retire 100'x144! 
sheepholding pens at Stockyards, Hawley. (Not 

included 1947 Budget) 


Install remote-controlled switch heaters on one power-operated 


derail at Portola and one two -power-operated switches at eact 
of the fohlowing locations: Portola, Hawley, Scotts, Chilcoot, 
Red Rock, Doyle Herlong, Calif, (Item 67-1951 Budget) 

Install one SH ten-ton Howe stock Scale complete with 32! of 
add'l, fence with gate, install floodlight and pole, and 
retire 18! of existing fence 


(Part Item 115 - 1951 Budge 


Replace 100# railroad crossing with 132# railroad crossing, 
Hawley, Calif, (Item17 - 1954 Budget) 
Replace 


Passenger and freight depot with SH S'xloign 
Steelox 


Building, Hawley, Calif, 
Retire 4,924.9! 
connecting track, 221.5! of Standard 011 Spur (no longer in 


existence) and the main lin’ crossing at Hawley, Also Retird 
1305.7" of Portola Outfit Spur (no longer in existence) 


of Loyalton Branch Main line, No. 84 TO on 


HAWLEY, CALIF, 
Install flashing light si 


(5) 
gnals at Crossin 
Beckwourth - Calpine Road 


g No. 4-326.0, 
» Plumas County, California 


at Hawley 


Retire steckyard feeility at Hawley » Col‘ternia 


Ire 


Stock -Scale 


Hawley = construct 1,800" double 
at Hawley and retire 1,800! 


~ended spur track 
California, 


of surplus trackage at Portola, 


209-27 
4-28 
25-28 


143-28 


mall 
Plank and pave "a" 


St. crossing, 
525' spur at Atherton & Jackson St, to serve 
Hayward Bldg. Material Co, 


Install magnetic flagman "co" St. road crossing, 
110' extension serving Hayward Poultry Prod. Assn; 


AnttLLhtg@— 


4000 passing track,extend spur 120’, ,relocate 100! 


with turnout from pass.tr. & fill trestle 19.78. 
(near Hayward) 


295" 


spur to serve Calif. Petroleum Corp. at 
Orchard Ave, 


144-28 


HAYWARD , CALIFORNIA (4) 


Replace cross, bell with megnet.flagman "A" Street 


159-28 144' extension to spur serving Christensen,toserve 


Meyer Grain Company near B & DeSoto Sta. Gilad 


Installing 180 lin.ft. of 12" corr. iron culvert 


and replacing 55 lin. ft. of concrete curb at W.P. 
Track and "B" St., Hayward. : 


installing Buffalo 2500 capacity Dormant Scale 
© 


t Hayward, Calif 


roducers Assn end the Poultry 
al Calif. in Blocks 112-113, 


Cpr’ Le $5) 


bunkhouses, 
tters in 


r imber girders on posts, and 


tile and concrete foundation, under W,P, packing 


Shed and enclose south side of shed under.eaves 
with 3'xgo! corrugated iron, Hayward, Calif, 
Transfer value of portions of W,P, property on 
main line and branch lines from carrier to non- 
carrier property, between W.P. Mole and the 
Calif.-Nevada State Line, 


Construct 15'tx431 


co] 


189-37 


291-37 


AYWARD, CALIFORNIA (s) 
Constructing two-foot extension to spur track and 


timber bumber to serve Gorrie & Yeoman in block 


between By C and DeSoto Streets, Hayward, Calir, 
Capitalize value of deck and 


abutments supporting 
Western Pacific track over highway underpass; 
retire grade crossing facilities ang Wigwag at 


Jackson Street (Crossing Noe 4=-20.7): 
ing track 390 feet; 


naa 


extend pass-~ 


€ additiona 


1ZA =~ 
L54—0245 


HAYWARD, CALIFORNIA (‘7) 
Constructing 101x101 timber platform with 10x15! 
ramp near "CG" and Soto Streets. ~ 


Construct 50-foot extension to Spur track shift 
158 feet of track and install &8se rods; replace 


250 track feet of 657 and 564 rail with second- 
hand 85# rail in spur track to serve Hayward 


Building Supply Company (Orland Close) 
S.W. ; 


T 


InstalW bathing 


102 


HAYWARD, CALIFORNIA 


» One each at San Leandro & Hayward,Calir, 
and provide one electric outlet at automobile 


unloading platform at San Leandro, (Not included 
in 1948 Budget) 

Install additional electric Wiring & mise, repairs 
to Wp Packing Shed, Hayward. (Not included 1947 
Budget) 

Install side track circuits Over Crossing at Grove 
Way (4219.5) and Sunset Blvd, (4-19,8) Hayward, 
Install] Flashing Light Signals (2 at Crossing 
4-21,0, Sycamore Road & 2 at Crossing No, 4.22.h, 
Sorenson Road, Hayward ,Calif, 


55-52 


125-53 


HAYWARD CATIP, OF 4 
eee "ee 
Purchase 1.67 acres of additional industrial property at Mt 


Eden Road, Hayward, Calif, fromElla T, Laughlin, 


Make track changes & extend sidi 
Livermore, Altamont & Midway, 
Pleasanton, 
dro , 


ngs at Kohler, Hayward, Niles, 
Retire Sidings at Sunol, 

Fitz & Lathrop and retire spur track at San Lean- 
Construct new Sidings at MP 39=40 and MP 82,1 1 all in 


division, Oakland to 


connection with fcs program on Ist Sub 


Stockton, (Item 14 - 1953 Budget) 


HAYWARD, CaL IF, 
4108 spur on GO-15 Refund Pasis (wp 163! # 
» Serve Pacific Candle Co, at MP21, Hayward, 
Sell .2349 acre of land to John C. Varni at "BY ang Soto Sts. 
Hayward ,Calif. 


1- Raise and rehabilitate Poultry 


Producer's Spur #2 and 
FarmProducts Spur-through—"en 


Street, Hayward—< LOOZWP. 


2- Retire wigwag and install flashing lights at "cn Street - 


50% WP/50Z City of Hayward, 
T41=58 67 and -#768-—= 1.355 -acres-of Western Pacific 
» hear Hayward, 
47=59 i i 


m Track Area at Montgomery and "cn 
» Hayward, Calif, 


141-59 Install flangeway liner and retire Plank cross 


ing on Sycamore 
Avenue - Crossing No. 4-21,0 - Hayward, California, 
148=59-—Selt 0.355 acre of Western Pacific land tothe City of Hayward 


163-59 


10 


HA 

Sell 0.65 acre strip of Western Pacific land located in the 

area of Berry Avenue, Hayward, California, 

County Flood Control and Water Conservation 
Relocate, restate and transfer various buildings in connectia 
with Signal Reorganization Plan at Hayward, Sacramento, 
and Quincy Junction, California, 
Sell 7,303 square feet of Western Pacific land at Ztherton 
and "p" Streets, Hayward, Calif. to PG&E Company 


Owned by the A. J, Gerrard Mfg. Co, 

Retire Tool Shea (Bldg. No, 181) at Hayward de- 
Stroyed by fire Jan. 7, 1961. 

PART II: Sell Bldg. No. 437 at Terminous and Bldgs. Nos. 479 
and 482 at Cordova, to R. E. Borden. 

PART ITT: Retire roof of Onion Shed (Bldg. No. 392) 
by windstorm, October 1959, at Stockton. 

PART IV: Retire kitchen equipment, Oroville Depot (No longer 
in existence), 

Proposed widening of Tennyson Road Crossing, CPUC #4-23-2, 


HAYWARD, CALIF. cis 


26-61 Construct 732' spur on GO-15 Supp.-1 Basis; (HB-CP = 107' = 


W.P. portion; CP-End = 625' = Industry portion), to serve 
Warren Transportation Co. at Hayward, Calif. 
42-61 Sell 0.358 acres of Western Pacific land and grant easement 
over 8,000 square feet of main line right of way - all at 
Hayward, California, to the Alameda County Flood Control and 
Water Conservation District. 
Exchange 0.4 acres of Western Pacific land with State of 
California, Division of Highways, for 0.199 acres in Hayward, 
California, plus $3,500 cash consideration. 
140-62 Retire old Texaco Oil Co. spur track at Hayward, California. 
95-63 Sell 2,330 Sq. Ft. of Western Pacific right of way near Sutro 
and "C" Sts., Hayward, Calif., to Resti Zaballos, et al. 
115-63 Purchase 8.39 acres of industrial property on Whipple Rd., 
Hayward, California, from William C. Anderson, as provided 
for under Purchase Contract dated August 21, 1963. 


51-61 


143-69 Construct new depot building 


station facilities at San Leandro, Hygward, Fremont, & 
Pleasanton, California 


at Fremont & retire 


HAYWARD, CALIFORNIA 
eet 


(12) 


Sell 3.276 acres of Western Pacific land at 
Hayward, California, to Johns-Manville Products, 
Corporation.. (Deed recrded December 4, 1963) 

Sell 10.0 acres of Western Pacific lana at Haywarg 
California to Uniplex, Inc. (Davis Wire Corp.) also 
grant Uniplex Inc. a five-year option to purchase 
anda adjoining 8,0 acre parcel., 


Pacific y 
dad Ave. id Harder 


Aywarde 


HYyd'o 5 
ct by’ 
byct @ ct 


0020 


California to J. f. Baker Ghemical] 
187-64 Construct Western Pacific's portion of 
Track (HB to CP: 279 ft.H.) to serve L. 
Company, at Hayward, California -( Spur Tracks) 
156-64 Sell 5.182 acres of Western Pacific land on 
Hayman Street to Central Sélvents and Chemicals 
Companys (Also retain 0.377 acre Casement for 
Railroad purposes over the above property.) 
(Deed recorded July 31, 1964.)(Misc. Phy. Prop.) 
182-64 Construct 290! Spur Track on the G.0O. -15 Basis 
(WP portion: HB-Cp 145'; Industry portion CP-End: 
145') to serve J. T. Raker Chemical Company at 
Hayward, California, (Spur Tracks.) 
162-64 Construct 770! Spur Track on ths G.0.-15 Basis 
(Railroad Portion HB-cP: 190'; 50/50 RR & Ind. 
lad © € 1. . t 
Gent rar S01 Gents. PQRtion, PL “Companys CL) £2 Serve 
Bucher Co. ) Hayward, California (Spur Tracks) 


HAYWARD, CALIFORNIA 


Construct 510' spur track 


Convey withour monetary consideration, land 


to Le Be £ 
Foster Co.; also grant L. B. Foster Co. a lOyear 


— option to purchase adjoining W.P. Property. 


_(Deed recorded June 8, 1965) __ 


Dien) 


2 rurc 


Sp 
S)—B Rais PY Ap bo at: | 


160-66 Sell 1.58 ac, 


of land to Davis Wire Corporation, 
168-66 Sell 2.362 Ac. of Land toJ. J. & H.M. McCarthy (Coors Beer ) 


spur track on G0-15 basis (WP Hb—CR S$Hdix 138 
31') to serve Coors Beer, 


Construct a 650! Extension to to Serve Industrial 


Hayward for extension of 


97-67 


108-67 
108-66 


76-67 


126-67 


185-67 


HAYWARD, CALIFORNIA 
Record reduction in value of 0.608 ac. of land, account 
easement granted to the Alameda County Flood Control & 
Water Conservation District. 
Sell 5.000 Acres of land to Dexter Corp. 


Sell 1.775 ae. of Land to Harold & Elaine Peetor (Ace Glass) 


Sell 0.898 ac. of land Virgil R. and Eva M. Morton, and 
Kai larry E. and Inez M. MeLean (Morton Struetural Systems) 


Construet a 522' spur track on the GO-15 Suppl. I (Refund) 
Basis (WP portion HB-CP: 138'; CP-End: 384") to serve 
Midland Industrial Fimishes Co, (Dexter Corp.) 


OAKLAND TO HAWWARD - Sell 594,115 s.ft. of land and grant 
Easements comprising 773,003 s.ft. to Bay Area Rapid Transis. 
Also acquire in fee and easement 19,106 s. ft. of Right of 


Way from BART. 


Pe 


ideration, 


Hayward — Oakland -— Construct 600! 
hayward — vakiand I 
BARTD's Southern Alameda Yard in Hayward - 


mn 


120' of track to serve their maintenance yard 
Ave. in Oakland. 


Construct a 4,250' drill track (HB-End: WP 100%) and a 775! 
spur track on the GO-15 basis (WP portion HB-PL: 139'; 
Industry portion PL-End: 636') to serve Reynolds Metals Co. 


(18) 


125-69 Sell 3.297 acres of land to Wire Rope Corp. of America, Inc. 


Convey in fee 32,784 SF ef Western Paeifie land and grant 
easements cemprising ef 6,338 SF in Oakland, Hayward and 
Unien City, Galifernia, all te San Francisce Bay Area 
Rapid Transit Distriet, 


Sel] 1,563 square feet ef Western Pacifie land in Hayward, 
Califernia, te Rebert L. Hamilten, et al, 


Corpora’ 


HAYWARD, CALIFORNTA 
ee a 


107-71 Restate 4,817.5! 
of bridges at "pn si 
Harder Road (MP 21.9 X2QX5X (MP 23, 
Industrial Parkway (MP 23.9) a1] Constructed by BARTD, 


Also capitalize Railread's portion of costs in connection with 
hew construetion, 


Purehase right of way for Western Pacific drill tracks from 
Standard Realty & Development Company at Hayward, California. 


Ca LIFORNIA 


t traek en the 
Industry pertien CP-En 
eheuse Co., Ine., Hay 


a 355' spur track en th 


HB-CP: 130!; Industry 
Wilsen Paper Company, Hay 


8--72 Convey in fee without monetary consideration an area 80 feet 
wide by 71 feet long to the City of Hayward, to accommodate 
futmre construction of Huntwood Ave, in Hayward, California, 


98-72 Hayward-Sell 1,074 acres of W.P. Iand in Hayward to Robert 
L. Hamilton et al, 


WAVITADN CAT TONDO MTA 


seeds LALLY URNA} 


105-72 Construct a 495" spur track on the GO-15 Basis (Wp 
portion HB to CP = 130'; Industry portion CP to End = 365!) 


to serve United Foam Coup. at Hayward, Cailfornia,. 
21-73 Purchase, in place, 1,080 track feet of wye track 
between old Delta Finance drill and Reynolds drill 
built by Hayward Local Improvement District No. 3. 


in 


HAYWARD, CALIFORNIA (22) 
a aetna EN 


97-76 Construct a 4,094 foot drill track and a 1,000 £oot 
runround track in Crocker hand Company '< Industrial 


Park at Hayward, 


163~76 Construct w.p, Portion ( 
on the Go-15 Supp I basis, 


of 515' spur track 
to serve Kent H. Landsberg 
Company's Warehouse in Crocker Land Industrial park 
in Hayward, Ca. 


Install one power pole, 
€cond—-hand shi 


Construct 519 Lr, of chain link fence at 


dackson Street 
Team Track, 
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Q 


HACKSTAFF 
R22 Move track and frt 


(: 


-building from Ncgo Transfer 


: i te é 
» a S770 Je] Spanigfer 


AS ra 


UKL< 4M ln-n ; 


85 22. HaaniznnAve MaDe Acr +s Alzamnea 
So-20 Ceil bunkhouse used by truckers. 


119-20 Constructing bunkhouse with material salvaged 
from bunkhouse at 


Spring Garden, and ceiling. 
123.30 Erection of houses 


for operators, agent and 


h fill,and 
coal transfer 


troughs - 2 


id 


Retiring crossing with N. c. o. Ry. at M 


Hackstaff, 


84-30 


RR 64 


C=-21=30 


HACKSTAFF, CALIFORNIA (3) 
————— Eee a 


Construct section house; move Agent's house; trans 
fer foreman's house, depot & operator's house from 
Hackstaff to Doyle. Retire corral, pumping plant, 


ete. at Hackstaff, 
heplacing 6028 lineal feet 


nackstaff, 


ing track 


Retine Zz 
Netire 


23791 


minizh Ia 
VUNKNOUS wo 


Construct two track connections (one 340 


cr 


length - one 440 feet in length) serving 
Sierra Ordnance Depst, 


(How known 
HACKSTMADD 


DAU ADSL 


204={42 Construct 


810! house 


ny , 
LANnsSta 


_1942, 


111-43 Applying asphaltic surface coat on station platform 
installing two additional seats in waiting room; 


extending pipe line-and—purchase—two50=f+ ts lensths 
of fire hone. at passenger depot. 


HERLONG, CALIFORNIA 25 (5) 
0-502 ~ Installing 4 elec.ligchts on Stn.Platform, 
—._ 2 lights West & 2 lights Fast of Depot. 
Office Furniture and Equipment, period Jan. 1 
to Dec. 31, 1943 incl. 


repla eauent) 


Purchase one Willys Jeep. for use of Car Inspector 
at Herlong, S 


HERLONG, C ALIF, (6) 


Construct 830! extension to house track at 
Herlong. 
Install remote=controlled switch heaters:on one power~ 


operated ddrail at Portola and on two power=operatéd 
Switches at each of the following locations, Portola Hawley, 


Scotts, Chilcoot, Red Rock, Doyle & Herlong, Calif, 


(Item 67 - 1951 Budget) 


Natmict & 42nct 7 Lt ane pi +s, 
Construct & install 5 9004 capacity 


: +4. DAD ae. 
0 ioe 
2COtt, Red Roc 


HERLONG, CATIF (7) 
ee ?, 


+ Retire mechanical Pipe connections and install electric locks 


on derails, Portola to Herlong, Cal f, Fastern DivisiOn 
(Part of Item 52 - 1954 Budget) 

Consolidate AC power service be tween MPs 321.4 - 371, 8, 
Portola tc Herlong, Calif. (Item 42 = 1955 Budget) 


ity 


AETTRORNT A 
APE , CALIFO i i: 


& 68 (4:6) Mission shelter station 
Construct trailer parks at Hearst and Doyle, 


California. 
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Tunnel ! fo 


lacing 676 track feet of 25H and 1 526 track 


9» 4nd install 
iT in Passing 


HOGAN. ie 


SLATE g NIG ADA 
eed 


State Line: Wells ,Boaz, Ruby ,Tobar, 
Ventosa, Spruce, Hogan, MP 757, luke Shafter, ilver zone Clifside, 


94+ 


Proctor, Pilot,Dyke & Ola,Nev, (Part Item 2¢ — 1951 Budget) 


Retire water box cistern at Hogan and replace with 200! 

well and Pump, (Part Item 74 = 1952 Budget) 

Relocate bunkhouse from Antelope to Gerlach, retire foundatio 
at Antelope =& construct new foundation at Gerlach, Relocate 
bunichoUse from Rockland to Hogan, construct new foundation 

at Hogan & capitalize bunkhouse previously in Rockland Pit 
Acct. (Part of Item 33 - 1952 Budget ) 

Install electric Wiring in Section house at Hogan, Nevada. 
(Part of 1957 Budsget Item 41) 


HOWELLS 


GMO 3528 


Siding to serve Great Western Power Company 
C-54235 Reti re 15 pas a 


1X50! frame atlorm, and 
two turnout spur tracks 


Western 
Power 
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Constructing 12x24!' tie 
taken from track. 


PoaantrAan 
VosU 7+ 


mip 
PAL 


> } 


_ 


Extend siding westerly 099", construct 2h'x183 
cofr. iron culvert extension MP 665, 19, construct 
24"x20! single corr, iron culvert estension 

MP 665.86, replace 7177 lin. ft. of 75# & 438 
lin. ft. of 85# rail with SH 1124 rail in pass- 


ing trk. Paired Irk.Hunt,Nevada (Item 16- 
1949 Budget - S.P) 


approval required, 


vo 


Pov 


}@) 
wo 
. 
ta 
e 


Rennox,Dunphy, C Palised ( ; 
3 pay» Cluro, ré sede, Car] Tonka. Hunt I 
onka, Hunter, Ryndon, 


Elburz,Halleck 2 
burz,Halleck & Deeth Constru & ins 32 
x ¢ install 3 2100# capacity 


Nevada "Paired Track) 
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INDIAN CREEK, CALIF, (N.C. E.) 
Construct section building, 
Install 4,000 gallon concrete cisterns and retire existing 
cisterns at Indian creek, Novell, Lodgepole and Jellico, 


N.C.E, Calif. (Item94 - 1956 Budget) 


550 Ry Extension siding r Great Western Power Co, 


Wwe 


IRVINGTON CALIFORNIA, (1) 
Installing two toilets in present frame out-house 


Was + ta yt 4. = Q ~ os s +--+ _ —. a _ + 
xtend existing depot piatrorm and constr 


Install train order signals (San Jose Branch ) 


Packing shed,driveway ,& throw 572' of house track. 
Insulating 30!x7@1 Space under south end, and 
install corrugated iron strip on two sides of W 
packing shed between top of present corrugated 
wall & roof, Irvington, Calif, 


Retire train order signal at Irvington, Calif. 
(San Jose Branch) 


mars nokan Anrlse 
i ; ° 


> = sa = 
Platform Scale in W.P. 


at I 


Install Fairbanks Dormant 
Packing Shed at Irvington, Calif, 
Install additional power line in packing shed, 
Retire frame platform with incline. 

Install partition & elec. facilities for 


41-34 


245-37 
C-54-39 
185-59 


ice 
driveway 
of pack- 


machine in north end packing shed, raise 


shed, Irvington, Calif. 


0-359 Install telep 


CmhAm51 


phone booth at Irvington & Milpitas 
Retire vaious unused tracks at WP Mote, Oakland, Niles, 
Irvington, Milpitas, San Jose,Redmond Cut, Ludwig and 


10 turnout & 


Quigley. Extend house track 140° incl, No, 
replace 75# with 85# rail at Irvington, 
Retire depot at Irvington, San Jose Branch, Calif, 


Acquire 18.67 acres of land from SRE&D Co, at Irvington, Calif, 
(Exchanged for wP propoerty in Reno Under AFE 5=56), 


Irvington, Calif, 


Pay sewer assessment 


t on WP land betwean Osgood &ve 
Caliente Creek, Irvington, San Jose Branch,Calif. 


1957 Budget Item 81) 


» | A 
and on 
ona Agua 


(Fart of 


IRVINGTON, CALIFORNIA 
15-60 Part I: Construct 840 ft. runaround track - 100% wP 
Part II: Construct 1,010 ft. spur to serve Inland Steel 
Products Company, Irvington, Calif. (GO-15) 
105-60 Sell 2.028 acres of Western Pacific lend at Irvington, 
California, to Irvington Packing Company, Inc, 


<20-64 Sell 1.82 acres of Western Pacofoc land at 
Irvington, California, to Pachfic Gas & Electric 
Coe, (Deed recorded Dec, 29, 1964.)(Misc.Phy.Prop.) 


ON GA gy 
O=505 Construct 8'x2k" extension to frame plfm, renew 


8'x65" frame plfm. on north Side of old depot, re- 
new 2" deck of 8'x20? plfm, on south side of depot 


& alterations of toilet facilities at WP Depot, 
Irvington, Calif, 
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JARBO, CALIF. (1) 
Construct 2,238! of track on G0=15 Basis and 240'extension 
to double end spur at Jarbo, and construct 215! crossover 


to siding at Poe, all to serve Utah,Bates & Rogers ¢ onst. 
Corp. for PG& g diversion tunnel at Poe, Calif, 


Retire 432.8 feet of track in three tracks, including three 
turnouts —-serving Utah Bates & Rogers Construction Co. at 
Jarbo, Calif. 


aay 


Von re A. 


te3 eat a- pe tfrrow Ain) 43 ls LK“ Pras Dz 
i g and erecting 10' x 16' frame 


Proctor, Pilot and Ola. 


aiding eg tracks 1726! 
Shafter. 


uction of section facilitie 


tool 


house; 


NEVADA (2) 
stock pen and loading chute 


Jasper, 


Installing 
Capitalize 
investment 


carbody bunk house at Jasper, Nevada, 


value of existing bidgs, not now in 
acct. and retire from investment 
acct, value of buildings which are 
in existence at Venotsa, 
and Ola, Nevada, 


+) : ee 
Avply SNinegiles bO > LCC 


no longer 


Jasper, Luke, Shafter 


heathaa mniz} Meas 
sheathed bunkhouses 


Replace water barrels with zince-lined double 


Redwood box cisterns, for section facilities. 


co, 


Construct 


Construct 304' of track including 2 turnouts to double end 
Ellingson Lumber Co. loading track at Jellico, NCE,Calif, 


Install 4,000 gallon concrete cisterns and retire existing 
cisterns at Indian Creek, Norvell, Lodgepole and Jellico, 


N. C.E. Calif. (Item 94 = 1956 Budget) 


Retire 288! of track, including two turnouts serving 
Ellingson Lumber Co. 


2 ae x 
Diatforn 


latraacs 
eV aAUGe 


Johnston, Calif. (NORTH SACRAMENTO, CALIF.) Joint (2) g.P. 

152-62 Construct 181' Drill Track extension and 360' spur on the GO-15 
Basis, (WP Portion: 181' drill track including 1 -#84 turnout 
and 145' of spur to 13! C.P; industry portion: C.P. to End, 
215') to serve Berberian Bros., in Lauszus Industrial Tract, 
North Sacramento, California, 

191-64 W.P. portion of 241! Spur track SP-WP joint 

51-65 915' spur track to serve 


Western Warehouse Co. 
149-63 


Yonstruct 355.8! spur track ont GO-15 Supp.-1 
Basis(HB-CP, Joint WP-SP portion: CP-End, 

portion: 254.8') to serve Eres Sund 
in the Johnston Industrial Park, Jo 


Industry 
ries Sales, Inc 
hnston, Calif. 


_i49- 


cramento) Calir, (Joint s.P) (3) 


Construct 555.8!" spur track on the GO-15 Supp.-1 
Basis (HB-CP, Joint WPesp portion: 101'; CP-End 
Industry portion: 254481) to Serve Eres Sundries 
Sales, Ince, in the Johnston Industrial Park, 


190-57 Construct 1,000! Drill Track No, 1 = 100% Western 
3,220! No, 1, 790! Siding and 1,030! Setout 
Joint 50% Western Pa : Southern Pacific; 2,680! 


Track No. 2 = Joint 50% Wests Pacific & 50% Southern 


2,680' Track No, 22 Joint 50% 
Pacific; 2,460' Drill Track to 


") 


Joint 50% Western Pacific and 50% 
Sacramento, to serve Johnton Industrial Perk, (Southern 
Pacific approval required) (Item 7 and Part of Item 8 = 1957 


Industrial Budget), __ we : 
125-61 Construct an 845! lead track and 405' of drill track to ser= 


vice the Lauszus industrial Park and a 325" spur off the drill 
track to serve Jo Rao Keating Company, in North Sacramento, 
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Sie 
TAP MIWA 
AF om JUN TONSA Dts 


Ky So ee oe eal 1/08. House ac. 


Mein line track boxes 
Satin, f tes x 


Section Bunk Houses 
rac 
us 


dine sround depot » Section, bun! x and 


BO) SES, grede depot le tform 


Vons struct sheep loéding chute with watering 
troughs 


Construct 30 foot extension to depot Cineebhed 


ngine spur track 


Increasing water ae 


SJ Construct incline to ore pla 


* 


“26, Construction of 16x16! h 
Moving carbody from Ylur 
Extend supply pipes in 
Construct 600' 10 car set out 
Construct 107 lin,ft. of stockyard fence and 
install two alley gates in stockyards, 
Retire 16'x16! Engine Watchman's Bunk House 


Noaatnge + ie Zeyty >) mortnc 
passing track 1300! & encine 


oO 


troughs 


Jungo,Név. 1929 


and Pronto, (Part 


talize value of two cart dies and platform 


as freight house, two Caritiodie 
operator's living quarters, one car dy for enging 
crew living quarters, one cartydy with 9!x10: 


Santo for engine watchman'!s living quarters, 
and three toilets, Jungo, Nevada, 


S for 


Install 15 ton stocK scale in stock yards, 


Vs 


JUNGO, NEVADA 
Constructing 11! x 151 
with 30! incline, 
Renew 60,000 gal. water tank and tower, 


Replacing wood water barrels with (4) redwood 


box zinc lined cisterns; (3) Jungo and (1) 


Silver Zone, Nevada. 
Install locomotive water treating plant. 
Constructing one 12: x 32! frame dwellings toget- 


her with outhouses, cesspools, sewer and water 
lines to each Dwelling where required, to house 


Telegraph Operators, 


Pi lisr re ee 


Cn ? 


JUNG 4 TEVADA 

ADA 
9-47 Install 24,786 additional 8"x9" SH 
passing tracks at Ascalon, Sulphur, 


& Tobar, Nevada. (Item 20 - 1947 


C-61=48 Retire 2 WP platform ramns one 10'x75? 
8'x60", attached to private platform at 


Grounds. (Retirement without replacement - 


included 1948 Budget) 
Install water hydrants for emergency watering of 
Zephyr Trains at Gerlach, Jungo, Wells & Shafter, 
(Not ineluded 1949 Budget) 

C-51-50 Retire well #1, pump house & pumping facilities 


at Jungo,Nevada, 


JUNGO, NEVADA (6) 
100-51 Install 15 miles of C.T.C. Signals between 
Jungo and Weso, Nevada, (Item 59-1951 Budget) 


Construct & install five 21007 capacity standard ice boxes, 
one each at Sand Pass, Gerlach, Sulphur, Jungo & Shafter, 
Construct & install three 900# capacity standard ice boxes, 
one each at Luke, Silver Zone 2 Ola,Nev, 


Install electric wiring in section foreman's house at 
Jungo, Nev. 


Retire two carbody bunkhouses to be sold to A.B.Mining Co, 
atJungo, Nevada, 


JUNGO, NEVADA 


239-55 Retire 10 Steelox Generator 
Sano, Phil, Trego, 


(7) 
S and 14 Generators at 
Jungo, Raglan, Ruby, 


Building 
Ronda, Floka, 
Clifside and Spruce, Nevada, 

from Ruby) for car inspectors! 


Erect one building (retired 
shelter at Elko, Nevada, 
Relocate turnout and extend ore track 259! 
industrial basis to serve A-B Mining Co 


easterly on the 


+» Jungo, Nevada, 
Rephace 7 miles of 100# with 136# 78" rail inelu 
TOC at Jungo and provide 2" ballast raise betw 


497-504, Nevada, (Item 6 - 1956 Budget) 


ding east 
een MPs, 


Construct 600! Spur on GO=15 Basis (WP 120! 


,Industry 480') 
for Humboldt Metals Co. at Jungo, Nevada, 


JUNGO, NEVADA | (8) 
232-56 Install 120 gallon underground gasoline tanks at Sand Pass, 
Gerlach, Jungo, Winnemucca, Wells and Shafter, Nevada, 
(Part of 1956 Budget Item 87) 


Relocate and rehabilitate two Stee 
to Jungo and 


167-57 lox bunkhouses from Kampos 
Pronto, and construct steel garage for section 


gang’ s truck at Winnemucca, Nevada, 


Retire foundations & Piping of buildings relocated from 


Kampos to Jungo and Pronto, Construct steel garage for 
Section gang 


's truck at Elko and relocate and rehabilitate 
sieelox bunkhouse from Halleck to Deeth, Nevada "Paired 


Track" = S,P,Co. approval required, 


179-57 Retire Stockyard and facilities at Jungo, 


69=58 Retive various buildings in Nevada outside o 
area 


Nevada, 
f paired track 


(9) 


ZUNGO, NEVADA 
106-60 Relocate, restate and transfer various buildings in connection 
with Signal Reorganization Plan at various locations, Nevada 


206-64 Retire Facilities which no longer exist or are no 
longer required for rai lroad purposes. 


a ee ey |S Deas 1S sn op RT & ee re tna 
ONS irame pDunxnous 29 SULLC ing NO. L- JD 5 (J JING LINE |} 


Retire 6-,000 gallen water tank at Junge, Nevada, Jeint Line 
Area 
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I Newsins 
7 , 
K ANE [POS .] PVALA 


se ro ~ 


: aes bs 
ple LiOrm 1O0r Ggenot Oe ae 
House Chkel 


house 


and »Stock vard track 
Soe bee $3 
front R&hnox to Kampos and 


nd, ,placing same 


Golconda, 
LOSL 


convert—same-into 


2 wow 5 ty 
Beowawe; retire 8=HP 


16'x16!xo41 . 
(Ba ired Trecrt) fea ox Fa RA Te. eae A 
“aA ii CU ay re J Let s YO~s ADDI OVAL Ye lirer ) 


Retire 2 carbodies (Operator's living 
Install telephone ina: 


quarters) . 
+cators (Paired Treck) 


Replace one-inch black iron pipe with two= 


inch 
galvanized iron Pipe in water lines serving 
section facilities, 


column 
and tool house, 


11-47 Replace Fairbanks-Morse Gas Engine and 3" centrifuge 
pump with a caterpillar diesel e 
turbine pump "Paired Track) Item 40 - 1947 Budget 
S.P. approval required. po 


ngine & deep well 


KAMPOS, NEVADA (5) 


11-47 Retire 60,000 gal.water tank, 10" water column & 


Rev. 


piping & install new 60,000 gal.water tank & new 
12" water column at east end of passing track, 
replace Fairbanks-Morse Gas Engine & 3" centrifugal 
pump with caterpiller diesel engine & deep well tur 
bine pump, install 2500* of 6" water line from 


pump to new tank ' shift passing track to provide 


clearance for new water column, Kampos. (Items 

39 & 40 - 1947Budget - S.P. approval required, 
Install 5620 SH 85# Tie Plates in Golconda & Kampos 
Passing Tracks, Paired Track, Nevada - S.P. 
approval required - {Iten=21 - 1949 Budget) 


KAMPOS, NEVADA (6) 


Instal] Safety locks on water & oil columns 


on main line at Golconda, Kampos, Beowawe, 
Carlin, Elko, Elburz and Deeth, Nevada - Paired 
Track = Period January 1 to Dec, 31, 1048 


Not included in 1948 Budget - SP approval 


required, 


iding,renew 273! 


(7) 
pacity standard ice boxes = ] 


Spur, No.Battle 


capacity standarg ice boxes — one 
& Beowawe,Nevada - Paired 
(Part of Item 116 — 1951 Budget - 


Retire water station, install electric pressure system for 


domestic water supply, Kampos "Paired Track, Nevada, 

83 = 1954 } Budget -S.P.Co, approval required), 
Relocate and rehabilitate two Steelox bunkhouses from Kampos 
to Jungo and Pronto and construct steel garage for section 


gang's truck at Winnemueea, Nevada, 


KAMPOS, NEVADA (8) 


Retire foundations and piping of buildings rel 


168—57 ocated from 

JS Kampos to Jungo and Pronto. Construct steel garage for 

: Section gang's truck at Elko and relocate and rehabilitate 
Steelox bunkhouse from Halleck to Deeth, all Nevada "Paired 
Track" (S,P.Co. approval required, st 
Retire various buildings in Nevada (Paired Track area) 


Retire facilities which no longer exist-or-are-no 
longer required for railroad purposes. 


KAMPOS, NEVADA (Om) 
0-490 DaReeeace & remove 750' tempoary spur track exten- 
sion, Kampos, Nev. to serve extra gang in connec- 
tion with surfacing Main “ine track in vicinity 
of Kampos. (Not included 1948 Budget) 
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KEDDT? ave FORN 
SCREEN OF aF We - 


CON tO 
ines 


© 
Or F D5OF 


il pump h 
ré ding sta n grounds, etc 
in Keddie 


y ¢n DBD Q 
G2 c 


Oy 


Additions to ge ee 


@) 3! 
670 


~~ 
(ee) 


build addition to peasuik 
Construct powder megaz 
Extend team track 25 or 
Extend team track 150! 


Zines 


kog96 
123 
GMO 324 


91-20 
51-25 
58-25 


141-25 
177-26 
162-28 
114-30 


KEDDIE California, (2) 
10'x50' platform 4' high De wis 
Partition in waiting room and install toilet, ass: 


Powder magazine, cap and fuese house and Narrow 


2 
o 
5 


auge push car track from depot to same. ; 
50! 

Placing 2' walk etc.one side Bridge 280.5 

Install and extend pipes,water tank to discharge 
nto top of tank at Belden, Keddie, SBfanb khan 
Retire dwelling destroyed by fire and construce : 


extension to west end Keddie passing track,’ 


Purchase frome bldg. used as Sec.Foreman's awet tS 
Bunkhouse, coal house & toilet for telegraphers.’ 


Install steel bunk 


130-31 
connection with 
line of TheW.P.R.R.Co, at Kedd 
; to a@ point of conn 


Railway 


Construct 10?xie1 frame & Corrugated iron 
oil house at Keddie, California, 


Install auxiliary air motor drive on turntable 
at Keddie, Calif, 


KEDDIE, CAL 


ck, Keddie, 


43=354 Construct 790 foot outfit spurtra 


44-54 Replace 6,600 lineal feet of 4" wrot iron pipe wit 
6" Armco Spiral=welded iron pipe between intake 
z £ 
and enginehouse, Keddie, Calif, 


s ~&f\? y=) ane 
18S R oO? Lra ‘ 


Construct two -1LO'x561 motor—car houses, retire 
8'x10! frame building and e one 12'x18! 


storage 
Construct 10!x12! frame and corrugated iron oil 
house at Keddie, Calif, Canam etd td 


Cm25-55 Retire 3-1/2 acres_of-leand—sold_to Charles 
Rihm, Keddie, Calif. 


CALIF. 
Install Lincoln Portable Electric W 


Machine No A~6799, 300 Amperes 


70-36 


80-36 Install derail at west end of passing track, 


52-S7RP Purchase 1 impact Wrench 
63-37 


Install 1 Smith-Mills 25" back-geared Shaper 
#6901 with motor #562696 at roundhouse 


Retire agerit's living quarters in second story 
of depot and re-shingle depo 
shingles, Keddie, California 
Installing lights 


t roof with asphalt 


at passenger plat 
feet east of Kedd 


? jie C+a+ 4 ~” 
ASU LS Jvc 7 LO 


KEDDIE, CALIF, 
151-38RP Purchase one Sellers locomotive 
146-38 Purchase additional right-of-way 


Installing sanitary facilities in section forema 
s house, 


Construct 10'x66! reinforced concrete oil trap, 
together with pump, piping and electrical fix- 
tures, to serve roundhouse, 


, 


Construct 14'x16' frame extension to roadway bldg, 
Construct 2 engine storage tracks. 


Shifting main line, 4 yard tracks and spur track 
to provide clearance for Mallet locomotives, 


103_49 Install rotary oil burners with appurtenant con- 
trols in stationary boilers 


KEDDIE, CALIFORNIA (7) 
Install 4" fire line am hydrant to depot 
Purchase Sétn-cdst. Underwood master ¢t1 


od 


rpewriters 
for use of telegraph operators. 

Install locomotive water treating plant. 

Extend six-inch water supply pipe line 765-feet, 
Capitalize value of concrete dam built in 1934, 
and retire old dam, 

Install bathing and sanitary facilities in 
telegraph operator and section gang building, 


Construct 24' x 38! frame roadmaster's house, 

and 18' x 48! frame double bunk house,eat 

Ins 

nstall insulated steam lines at e gine termi is 
install three oil heating cranes at oil unidading 
Sump; extend steam line £o garden track and 
construct valve boxes. Retire old steam line, ‘ 


CALIFORNIA 


145-41 Construct 14! ; frame garage for use o 


173-41 


Engineering Dept. surveyor's truck. 


Install carrier talking circhit instrument. 
Construct 1400 ft. outfit track in Keddie yard. 


+3 +h 
cr) fieseli, 


ne 
“Mw VY 


Install carrier talking circuit instrument. 
Replece 1040 lineal feet of 75# with 85# rail in 
house track and freight house spur. 

Replece 16' x 24' water tank and wood tower with 


a 60-M gallon water tank and additional concrete 


footings, 300 feet east of depot. 


= DIE, CALIF, (9) 
Make and install searchlights on bridges, 

Install Searchlight at Bridze 280.27 just west 

of Keddie, 


Install hot water boiler washing plant at round- 


+3neg 


0-295 Installing 30 wWooa Lockers at Roundhouse to 


serve 
Enginemen. 


176-43 Constructing 1 - 121 x 32! frame dwellings togethe 
with outhouses, sewer and water line to 
each dwelling, Telegreph operators, 


ak ¢ t+mnanire + 
VL Os Wo 


. 2 yr 


(11) 


Spatcherts 


109-44 Purchase and insteil one 18txggn 
lathe at Keddie, California 


13-45 Gonstr. two Garden Trks.(0ne 921 One 1131) at RF 
3 


centers engine 


C-4-45 Retire portion of 
tain mechanically controlled Signals to automat- 


Signal System and convert cer- 


ic signals at 


that portion of Signat Systen-—on 
Ne C. E. 


DGD Lo» Us NA 


65-45 constr. partitions in basement to provide 2 stge. 
rooms; +nstall entrance west end of Hallway on main 
floor with elev. frame platform walk, Dispatchers 
Bldg. #47. 

112-45 Installing 775 lin. feet of 4" galv. iron. pipe and 
retire 775 lin. ft. of 2" galv. iron pipe waterline 

to serve hotel at Keddie. 

150-45 Replace 5766 lin.ft. 8547 with 112# rail in Trk. 


204-45 Installing partition, shelving, lockers, bins, etec., 
for use as Telegraph Dept. Shop, in Signal Dept. 
Warehouse at Keddie, Calif. 

57-46 Installing carrier Talking Circuit Instruments 
and Installing Carrier Telegraph Circuits Instru- 
ments, 


65-46 Constr. 12'x32' conerete platform with railing,ad- 
jacent to Oil House, 


ALIFORNIA (13) 
Construct 2° i ft. of track connecti ng 


No.2 Repair Trac! turntable in bine across 
Turntable with Garden Track No. 1; ie a 
feet of Rip Track ] 1 at Keddie, 


KEDD TR \T.TRORNTS 
KEDDIE, L\LIFORN TI 


Purchase Air Motor Operated Po 

Change grade of existing french 

roundhouse drain line, 

0i1 Columns to ; 

Install shower iegrapher's cabirs at 
Nils,Calif. Install showers, baths & electric 
lgiths in 3 telegrapher's cabins & place skirting 
around 2 telegrapher's cabins, Keddie (Not 
included in 1946 budget) 

Retire two 12'x32' frame elegraphers! dwellings 
with 2 toilets at Spring Garden & reuse 
Same at Keddie, (Buildings 64 to 67 - incl. 

(Not included 1946 Budget) 


f=) 
e 
a 


KEDDIE, CALIF. (14) 


64-47 Install 5 1,000 cycle generators to WP carrier 
telephone & telegraph channel, one each at Stockto 
Sacto, Oroville, Keddie & Portola, (Not included 
1947 Budget) 


202-46 Move Centralized Traffic Control Machine from 
Keddie to Sacto., install 2 wires Between Sacto, 


& Keddie for dispatcher of the 4th Division. 
(Item 35 - 1946 Budget) 
C=25-47 Retire one Ford 1/2 ton pickup truck Model 91-C 
used by Water Service Dépt. Keddie,Calir, 
Install air, steam & water lines to serve Garden 
Tracks at roundhouse, Keddie (Item 36-1947 Budget) 


KEDDIE, CALTFORNTA (15) 
11-48 Replace 7,704 lin. fte of 854 With ST 112% rail & 
Cight 85# turnouts with 1124 turnouts. change out 
tie plates and install six rail anchors per rail 
in Yd.Track #1, Keddie, (Item 2 ~ 1948 Budget) 


108-48 Install Cincinnati 24%x8* pyaner transferred from 
Wendover, Utah. Keddie, Calif.(Not included 1948 


Budget) 
3 j belt-drive planer at 
sr to Keddie,Calif, 
(Not included 1948 Budg 
115-48 Construct 24.'x38'section foreman's dwelling (Bldg. 
#8¥ & retire old 26'x34' two Story Section Foreman 
Dwelling at Keddie, Calif. (Item 29-1948 Budget) 


KEDDIE, CALIF, (16) 
Inst_41 Duplex teletyne circuit comp. with receiv-— 
ing, transmitting, printer, perforator 2 typing unit 
at Stockton,So.Sacto. Sacto, Oroville, Keddie & 
Portola (Nart Item 52 - 199 Budget) 
Install water hydrants for emergency watering of 
Zéphyr Trains, Keddie & Doyle, Balif.(Not ineluded 


1949 Budget) 
Purehase add'l, office furniture & office equipment 
Jan. 1 to pec, 31,1948 - Not included 1948 Budget) 


Insta iets Gi 


KEDDIE, CALIF, (17) 
Retire electrically locked hand: operated main 
trk. switch & electrically hand operated side 
trk, derail and 115' of track from head block to 
west endof Bridge 0,02, N.C.E. Keddie, 
Yalif.(Not included in 1949 Budget=- Retirement 
without replacement) 
Install additional telegraph carrier cireuit 


instruments, one set at Oroville and one set at 
Keddie, Calif, 

Install 3 Lynch B-57 carrier repeaters with power 
supplies & regulated to plus or minus 2 DB, one 
each at Sacrammto,Keddie & Portola,Calif. 

(Part of Item 71 - 1951 Budget) 


(17) 


KEDDIE, CALIF. 


Fit up retired steam generator from 90lclass 
diesel freight locomotive and provide temporary 
Shelter over steam generator at Keddie, 


Install _power-operated derail on high line connection 


at Keddie,Calif, (Item 58 - 1951 
Install VHF Train Radio at two fixed Stations, Keddie 


Budget ) 
& 


Bieber, to provide train radiocommunicaton on Nor.Calif. 


Ext. (Part Item 52 - 1952 Budget ) 
Install add'l] channel telephone and telegraph carrier 
apparatus at Niles,Stockton,Sacto,, Orowille, Keddie 


& Portola. (Part Item 54 - 1952 Budget) 


150—4~1951 Bud 


f Port 
ri 


Install add'l, apparatus to provide full components of 
standard equipment for all TCS carrier installations, includ 
ing code line filters and line units at Niles, Carbona, 
Charter Way, Oroville, Pulga & Keddie, (Item 34-1953 Budget) 


KEDDIE, CALIF, (19) 
Replace 43 miles of #8 bare copperweld wire with #8 insulated 


copper wire in TCS code line between MP 253.4 and MP 280.7, 
Tobin to Keddie, Calif, (Item 39 - 1953 Budget) 

Provide eight porteble telephones, complete with line poles, 
to furnish all sections improved communications, Keddie to 
Bieber, N.C.E. Calif. (Item 46 - 1953 Budget) 

Retire various steam locomotive fuel and water facilities at 
Berry Creck, Bloomer, Blinzig, Pulga, Merlin, Belden, 
Virgilia, Keddie, Spring Garden, Blairsden, Greenville, 
Westwood, Halls Flat and Little Valley. Install concrete 
cistern and pressure system at Halls Flat & Little Valley, 
YBE. (Hart of Item 68-4 - 1953 Budget) 


KEDDIE, CALIF, 
ee 
_Replace Leland portable 


Install copper fatgtore pair Keddie-Bieber to provide local 


telephone circuit connected to gach section foreman's 


residence in this territory, Will also provide add'l, 


telegraph circuit Keddie~Bieber. (Item 50-1955 Budget) 


> 


ocked derail layout and retire pipe 


KET) TE A I Tm RBNTA (21) 
all remote=-controlled saseburning switch heaters: 
power=operated derail at Keddie and each end of siding 


Rich Bar and Keddie, Calif, (Item 28 - 10 


, 
1956 


2 Budget) 
Make improvements to various section buildings at Pulga, Roek 
Creek, Tobin, Rich Bar, Twain, Keddi Quincey Jct., Sloat 
and Blairsden, Calif, (Iten 37 = 1956 Budget) 


Replace oil stoves with circulating gas heaters in depot 
offices, telegrapher's, trainmaster's and yardmaster's 
offices at Keddie, calif. (Item 43 = 1956 Budget) 


Install 73 Switchpoint protectors on yard switches as 


follows:6 Oakland, 5 Fruitvale, 6 Milpitas, 
Stockton, 10 Sacramento, 


6 San Jose, 25 
10 Oroville and 5 Keddie,Calir, 
(part of 1956 Budget Item 25 ~ 1956 Budget Item 26). 


KEDDIE, CALIF. 


Purchase motor car tools and machines for use at 
and Keddie, Calif.(Part of Item 57 < 1957 


(22) 


Cakland 
Budget ) 


; between Roadm: 
Foreman on local telephone Circuits on 3rd and 4th Sub= 
divisions, Western Division, Oroville, Keddie-end Portole; 
(1957 Budget. Item 52) 


e- 


Install communication equipment for San Francisco - Salt 
Lake UP-WP teletype ci 


reuit at Oakland, Sacrament6, Keddie, 
and Portola, California 


and other Su 


i be) © 


1 water facilities at various 
ns on the rn Division 
€ obsolete Model 2 6 telephone equipment = 


tat - (23) 
70-60 Replace obsolete perforators with Type 15 DPE perforators at 
Oroville, Keddie, and Portola, California. 
Purchase and install carrier telephone equipment to extend 
dial telephone service, Sacramento to Oroville, Keddie, and 
Portola, California 
Rehabilitate west leg of Keddie wye and provide miscellaneous 


track and roadway facilities; retire Sierra Siding. 


Purchase 8 Bruning Duplicating Machines for use of 


ces at Oakland, San Jose, Stockton, 


42-62 


78-62 


Telegraph Offi 


4 Ne é : . 
So. Sacramento, Sacramento, Oroville, Keddie, 


a 


Portola, Calif. 


Retire 120! turntable, 


95.5' garden track at 


KEDDIE, CALIF. O1 


0-136-40 - Construct 210-ft. wheel track at roundhouse, 


0-154-40 Replace t#o portable scales with two Howe 
ment scale@m in freight house .{% 


Dor- 


of 6-inch 


Ac SLAT? a oe a 22 
\dg. 747, Keddie,Calif. 


Install conerete block supports to fuel oil & 


water line near the roundhow e, Keddie,Calif. 
(Not included 1948 Budget) 


Reloeate & 
room at W,P, Bldg, 


111-65 Construct Trailer Park 
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KENWOOD, CALIFORNIA (1) 


98-76 Construct a 870! Spur track on the GOQ-15 Supp. I Basis 


(W.-P. Portion HB-CP-153'; industrial port 717') 


to serve Payless Cashways located on Florin Road in 
Sacramento. 


gravel pit lease for Frank 
g 


Transfer value of portions of Western Pacific 


property on main line and branch lines from 
carrier to non-carrier property, between W.P, Mole 
and Calif-Nevada State Line, 

Capitalize value of 6 storage .tracks formerly ser- 
ving Kerlinger Gravel Pit. Capitalize value of 
rail renewed thru turnouts where tracks installed 
at M.P, 1.8, Carbona Branch. Transfer value of 
land in Kerlinger Gravel Pit to "Carrier" ana 


fla. 
a : " 
Non-carrier property, 


Retire 
line, 


‘ Reals 
and retire 3195.5! track lO. 4, 


Constructing 510 ft. Westerly connection and 295 
foot easterly connection from Head Bleck to 
Right of Way Line. Relocate 236 feet of Track 
No, 1 between Head Block of proposed west con- 
nection and point of intersection of turnout 


Track No, 3 to serve Pacifie Coast Aggregates, 
Constfuct 1,700' siding &mplace 120 trk.ft. of 


85# with 1104 rail 


_ 
190 , 


KERL 


RNT (3) 
C-75-47 Retire ortion o¢ WP m operty located in North 
East 1/4, Section 


sold to US Central 


17 738, R5E, near Kerlinger 


Valle y Irrigation Project 
(Delta Mendota Canal.) 


Construct 2,000* extension to Storage track 
and 242' crossover between Track #2 aa 
Branch Line track at 


Kerlinger, Calif. ( 


Tn 
included in 1948 Budget) 


» 
4 


KERLINGER, CALIFORNIA 
extension 
track £6. 
in existing storage track #2. (Not included 1949 
Budget) 


Transfer from operating to non-operating property value of 
31.628 acres (Parcel#6) located at Kerlinger, Calif, 
41-62 Part IV Kerlinger Retire 2,210.0' Carbona Branch Main Line 


221-64 Sell 13.72 acres of land 
254-64 Sell 10.55 ac. land to State of Californig 


dea LV 


2 


45-70 Install tw i i | 
Stall two flashing light and automatic gates at Kettleman 


lane, Crossing No, 


4-105.7, State Route #12 


KLAMATH FALLS, OREGON (L) 


171-31 Equipping traffic office with furniture and 
fixtures, 
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Me nee CMe Sane 
TIMan AT AR TUATDN T 2 
AFE WOU LODI , CALIFORNIA 


71 (iqa)Combination depot wy,:c: 
132 Gravel platform around depot 


Reise end surface peéssing track 


Completion of house track 


7 TAA RAS ai x aon 
ALITY Vea OLD ory 


ngle pen stock 


» 


Building 22x25! ex eight room on 
existing platform 


Dui 1 Jing» 


ts 


Installing wire ana electric ligh 
and section house. 


finer rete cs 
LPacks ? 


7 


fingdon, 


Construct 28! x 40! frame extension 
depot and install electric lights ,at 
Retire 10=ton truck scale, 


Widen 60 ft. of freight shed from 22 ft. to 28 ft. 
construct 8' x 126' frame platform and miscellane- 
ous alterations in portion of present shed, and 

additional gravel driveway to serve freight shed,- 


140-40 Install bathing facilities and replace old style 
outhouses with’ flush toilets. 


/5C-39 POX BP" baer re weet pad Aegaek, rbreete 
AAamyy + Crrliiicdtl ede ; 


KINGDON , CALIFORNIA (4) — 

176-45 constructing 2 - 121 x 32! frame dwellings together 
with outhouses, cesspools, sewer and water line to 
each dwellings to house Telegraph Operators, 

184-46 Convert eight retired outfit cars into section bunk- 

. - houses one each at Midway, Carbona, Kingdon, Frankli 
Oroville, Virgilia Twain & Quincy Jets, Calft, 


63- 56 Install electric wiring in bunkhouse at Kingdon and in sec- 


tion house, double bunkhouse and single bunkhouse 
Blinzig. pCalif. 


a 


230=56 Install. 120 gallon underground gasoline tanks at Oakland, 
Sunol, Carbona, _ Stockton, Kingdon, Franklin, Sacramento, Ss: 
_ Marystille, Oroville, Bidwell, Tobin, Greenville and Clear 
Creek, calif. (part of 1956 Budget Item 87) 


KINGDON, CALIF. (5) 


Install electric wiring in section houses and bunkhouses at 
Sunol, Kingdon and Bidwell, Calif. (Partof 1957 Budget Item 
41). 


Construct trailer parks at Quigley, indon, Frank- 


a 
in, Pleasant Grove and Craig = all Calif Oormia, for 
use of company trailers. Also drill new well and 
reuse existing pump at Franklin, 


Sell 3.0 acres of Western Pacific land at 
California t JeR. Simplot Company.. 


Way to s 


v 
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KLAMATH FALLS, OREDON (1) 
Purchase Ford standard fordor sedan for use of 


Traffic Dept. 
Retire Ford 1938 standard sedan used by Traffic 


Dept. 


Do +? wa. 
Retire 


Purchase 1947 Four Door Custom Dodge Sedan for us 
of Traffic Dept. Klamath Falls,Ore. §Not included 


1947 Budget) 


KNIGHTS SPUR, NEVADA 
Building 12x20! freight house and 30! 
to platform, Mile Post 570. A 


[0nstruct 143 foot >xtensi 


extension 


BIT ° PatneA mm. Lol 
mete 070.1, aired ra 


Install add'l, 

with co nvertin 
Signals 

House - 
Russel] 


1 material in connection 


three old Style "pn 
ight Signals 
Knight Spur, 568 


ack 


tn: hve oe 


RNG ~s) 
on Ulla ‘ 


Constructin 


ing Sump, tank, water column and 1400! 
+ 


track to serve 
Construct section facilities 


Extend passing 1300! easterly, 


it aseepea ~ * — 
y na L Sst matear coat af 
seCtinn Pantitse?e 


value of various station & roadway 


bldgs. at Barro, Knolls, Low, Burmester, & 
Garfield, Utah; and retize 

from investment acct. which is no longer in 
existence, at 


value of bunk house 


Burmester, Utah, 


KNOLLS, UTAH (2) 
7062 linear feet 65# with SH. 854 


assing track. 
Gouble zinc-lined redwood box cistern 


fo) 
° = >. / 
quarters and retire old water barrel. 


80" redwood wa 


timber and creosoted pile foundation. 


179=43 Constructing two 12' x 32! frame dwellings to- 
gether with outhouses, ceésspools, sewer and 
water lines to each Dwelling where required to 
house Telegraph Operators, 
Replace one 83'8" x 1groW x 712" Redwood Tank on 


timber foundations with 80! x 15110" x 61 lls" Redw. 
Tenk on Creosoted Pile foundations for water Storage 


rT. 9. 
on coal chutes, water ¢ 


r,Knol Delile 
line, Wendover ,Knolls, 


+ am 
UCuli 


KN UTAH (4) 

184-51 Relocate operator's dwelling #1 & toilet from Knolls to 
Wendover, operator's dwelling #2 & toilet from Knolls to 
Wendover, operator's dwelling #1 & toilet from Garfield to 
Burmester, operator's dwelling #2 & toilet fron Garfield to 
Timpie. Install electric & sanitary facilities in both dwell 


ings at Wendover, install electric lights & ganitary facili- 
ties in dwelling for Burmester, install electric lights for 


dwelling at Timpie, Utah. (Part of Item 46 - 1951 Budget) 


Construct & install nine 900# Capacity standard ice boxes, 
One each at Salduro, arinosa, Barro, Knolls, Clive, Low, 
Timpie, Lago & Garfield. Construct & install two 2100# 
Capacity standard ice boxes, one each at Delle and Burmester. 
All to serve section gangs.Part of Item 116 — 1951 Budget) 


EWOLLS, UTAH (5) 

152-52 Retire existing double wooden box cisterns and old style hand 
pump and replace with concrete cisterns and new style pumps at 
Salduro, Arinosa, Barro, Knolls, Clive, Low, Timpie, Lago 

& Garfield. (Part of Item 72 — 1952 Budget) 

9—=52 Extend various sidings bet 


ween Wendover and 
to 12 


> car capacity in connection with 
extend sidings at Arinosa, 


Burmester, Garfield an 


Salt Lake City 
TCS Signal Program, 


Barro, Knolls, Cliyv @, Low, Delle, 


id Saltus, retire sidings 
Fox. Utah. (Item 1] ~ 1952 Budget) 


tire 220! of track 


at Spray and 


& replace 142,31 


75# vail with sv 85# 


Material = el} in salt 
Utah, sonstruct 300! 


KNOLLS. UTAH (6) 
100-54 Make improvements to various section buildin 
Arinosa, Knolls, Clive, Low, Delle, and 
(Team. 37-= 1954 Budget) 
204-59 Transfer from Acct. 731, R&E Property to Acct, 737, Miscell. 
Physical Property, 


facilities no longer_used for car 
_Purposes at Salduro, Knolls, and Timpie, Utah. 


gs at Salduro, 
Timpie, Utah, 


rier 


24-77 Upgrade the trailer court at Knolls, 


Utah to improve living 
conditions and comply with state c 


odes. 


108-80 


Install additioanl hold-down spikes between MP 846 - 857, 
_ Knolls = Low, Utah. 


KOHLER, CALIF. BBS as 


125=53 Make track Changes & extend sidings at Kohler, Eayward, Niles 


97-80 


Livermore, Altamont & Midway, Retire sidings at Sunol, 
Pleasanton, Fitz & Lathrop, and retire spur track at 


San Leandro, Construct new sidings at MP 39-40 and MP 82.1, 
in connection with TcS program on lst Sub&ivision, Oakland 
to Stockton. (Item 14 - 1953 Budget) 


Construct WP - SP joint portion (HB - cP = 93') of a 402' 
Spur track to serve Armor Equipment Co., Inc. at Kohler, 


California on the GO-15 Supp. I basis. 
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WRIT NMUOTTADEA 
i RUM NE (as 


7 jay a 
,nHouses 


quarters 


Bensdo and Krum, 


Apply shingles to side walls of Old-style sheath- 
ed bunkhouse 


KRUM, NEVADA (2) 
Drill 6"x125! w with spiweld steel @sing, comp. 


with 6'x6' pumphouse & pressure system, retire 
4tx4!x7* water cistern with hand pump at Krum, 
Drill 6"x170" well with spiweld steel c asing 
complete with 6'x6' pump house & pressure system, 


retire 4'x4'x7® water cistern with hand pump at 


Luke, Nev. (Part Item40 - 19h9 pedeet 
ball 13 


iga, Sano, 


tJ2 ace } a + Yon 
wire section house at YUM» 


Retire various buildings in Nevada outside Paired 


Stations- L 


Back to Table of Contents 
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LAGO, UTAH 
Rewer eS 185 
Bunk pnd tool hopses 


7g, , uthil Cay tat Fh tt 
Te Yegra phones 


+ 4 
Construct 


a Aetiomer Kags and Bunt 


Construct section facilities, 


Purchase land for section facilities. 


Covering additional estimated cost of con- 


structing section facilities, 
7-41 Install redwood box cistern 


152—=52 


LAGO, UTAH 


Timpie & Garfield. Construct & install two 210047 standard 
ice boxes, one each at Delle & Burmester. All to serve 


section gangs.(Part of Item 116 - 1951 Budget) 


Retire existing double wooden box cisterns and old style 


hand pumps and replace wit! conerete cisterns and new style 
hand pumps at Saldruo, Arinosa, Barro, Knolls,Clive, Low, 


Timpie, Lago and Garfield, Utah. (Part Item 72-1952 Budget) 


Make improvements to various buildings at Wendover, 
Burmester, Lago & Garfield,Utah. (Item 30 - 1955 Budget) 


Quitclaim land to State of Utah. 


LAGO , UTAH 


_ ut (3) 


Sell 6.08 ae. of surplus 


iP Right-of-Way to State of Utah. 
Sell 4.64 Ac. of Iand to State Road Commission of Utah. 


Sell 15 acres of Western Pacific 


Railroad land at Lago, 
Utah, to Kennecott Copper 


Corp. 
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LAND, CALIFORNIA (1) 
15=27 Construct 3000' passing track at M.P. 209.5 
C-26=43 Retire Western Pacific-Swayne Lumber Co, Railroad 
Crossing on Western Pacific Bidwell Branch, 


154-46 Purchase additional right of Way near Land,Calif. 
(Not included in 1946 Budget) 


~ : - + arr 2 3.3 ase 
Ineatal tale | 3fi Gile niates in bd 


bu 


follows: 


is: 
EN EH A0 + Wise 
200 75# 8x9 pla 

+ uae. She 
Jet.spur 300 75# &x9 1 


OAT Jt. 


(Item 21 ~ 1952 Budget ) 

f way Quitclaimed to E.A. Pierron; 
SF of WP right of way Quitcleimed to Rafael Garcia; 
SF of WP right of way Quitclaimed to Ruby Acorda, 


LAAs 3 


Retiring 390 lin.ft. of siding serving The Great 
Western Power Company. 
Construct 370 ft. témpormary spur to serve 


Calif visio 
VALI Div sior 


near tas 
Z . +--+, 7 we 2 or G4 - 
oO SpU ack serving State 


Division of Highway M.P 


s 
“ire 
a Gh 


o en 
a BOO.’ ir 


28 > nea 8.5 


Retire 345 feet of spur track serving Great 


Western Power Co, (Pacific Gas & Electric Co. ) 
at Las Plumas, Calif, 


Las Plumas, Calif. (2) 
190-39 onstruct 8#x12' frame freight shelter shed, 


25-40 & concrete retainin 


g wall. 


(aes Wet lee age ee ies 
regimel Uirne tl whe tly, tate Fei oa 


c-54.39 


_. (Formerly 
S ¢ TPORNIA (Brack (1) 


he 241x530! 


\tform (known 


<£ 


D ; C1, \ . = Tr a Y,372 2 - 
as Beckman Shed) at as, Calif, 


Retiring 1252 sq. Ft. of Platform adjoining packing 
shed and raise track, ‘ 


Retire frame fruit drying and packing warehouse 


with all platforms and 300 ft. driveway 


C-17-358 Retire 241x301 frame packing shed with 6 'x30! 
platform, 10!x75! frame platform with gravel drive- 
way to serve same, and retire well; also transfer 
portion of W.P, land, formerly occupied by the 


Dehydrating Plant, but now removed, from non=carrier 
to carrier property. 


194 


spread 237.9 CY of road rock fro tear 
driveway at Las Vinas, Calif 


las Vinas - Retire 1,379.5! of las Vinas Siding and 
stockyards 


Install flashing light signals and prepare track 
Joint with County of San Joaquin. 


LAS VINAS, CALIFORNIA (3) 


101-77 Sell 7.4 acres of Western pacific land, 


M.P. 105, to Joe 
Cotta Properties 7inc. 


(Changed to 
..(Las Vinas 


Changed to 
ALIFORNTI A : 

CALIT tt A Las Vinas (2) 
extension to loading 
gravel driveway. 


VILIN SL 
i2'xi32t platform & 300! 


Digging new well, 
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LATHROP, CALIFORNIA 


ele Mengenese crossing 


mporary spur track constructed 
140=25 Replacing manganese crossing with improved type 


manganese crossing and replace 140' of 85# rail 
with 90#, where the WP.R.R. crosses the S.Pe 


ct a AGLELACE scope 


_ Pay wp Propn. of cost of rearransing 
ing additional equipment in wp- 
_|Plant Tower | No. 6 


and install- 
5P Interlocking | 


C~24~35_ Replace windmii1, ¢ tank-and—towe 


r—-with bed 4 driven 
pump, pressure system and 6'x8" cor rugater iron 
aia _Pump house at + Lathrop, Calif. 


IFORNTI A 


a 


and Lyoth, 
Lathrop, Calif, - Replacing wP-sp 90# Crossing 
Frog with 1124 Articulated Manganese Frog and re- 


aligning 550 feet Of Southern Pacific Track in 


order to place crossing on Tangent Track, at 
Lathrop, California, 


Remove 


(NOW QUIGLEY, CALIF, ) 


LATHROP ,CALIFORNTA (4) 
90-45 Constr. 5500 *Ppassing TrkK; 6,780! Siding,2,700: 
Tail Track; shift 230r of Army, Base westerly conn, 
constr. 16'X16? Prame Telegraph Office and 5¢x5+ 
Pit Toilet, install cattle guards, road crossing % 
Alteration to Train Signals. 


0-420-0£ Construct Six (6) Motor Car Set-outs (Three 
South and Three 


North @f W.P, Main Line at WP - 


SP Xing) - Lathrop, California, 


137-45 Install 6264 1124 rail a 
at Midway 


Calif. 


nechors in side tracks 
» Carbona, Lyoth, Quigley & Lathrop, 


CALTFORNTA {5) 

43-45 Construct 1,885! westerly extn. to Pas sing Track, 
137-45 Install 6264 112# rail anchors in side icant at 
Midway, Carbona, Lyoth, Quigley & Lathrop,Calif, 


Cm44—51 Retire various umsed tracks at WP Mole, Oakland, Niles, 


re) 


Irvington, Milpitas, San Jose, Rédmond Cut, es & 


Quigley. Extend house track 140' incl. No. 10 - urnout & 


Fs) 


replace 75# with 85# rail at Irvington, Calif, 
Construct 601? spur trak , at 100% we expense, to serve 
Kaiser Magnesium Co. at Quigley, Calif. 


| Lamon. cALrr. (6) 
C=26=52 Retire 16'x16! telegraph office ineluc fouridation & 

toilet at Lathrop, now Quigley. te and erecto 16'x16! 
building and construct new foundation at French Camp, 
Make track changes & extend sidings at Kohler, Hayward, Niles 
Livermore, Altamont & Midway, Retire sidings at Sunol, 
Pleasanton, Fitz & Lathrop, and retire spur track at San 
Leandro, Construct new sidings at MP 39—40 & MP 82.1, all 


in connection with TCS progrem on lst subdivision, Oakland 


to Stockton. (Item 14 - 1953 Budget) 
Retire 453' Union Ice Co. spur at San Jose and retire 


2,954" tail track at Lathrop, Calif, 
Inst all two No. 8 flashing light signals at Louise Avenue, 
CPU No. 4-83.7, California, 


Lathro California 
(Quigley) 


Consrtuct trailer parks 
lin, Pleasant Grave and 
use fo 


7, Kingdon, Frank- 
California, for 
new well and 


76-82 Part I: Expand and upgrade Oroville trailer court from two 
to six spaces. Part IT: Expand and upgrade Quigley trailer 


court from four to ten Spaces, 
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STATIONERY - [PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, Gal. 


A.F.E. 


LISTO, CALIFORNIA 
WP-68 Constructing Depot 


100=32 


LITTLE VALLEY, CALIF, (N.C.E,) (1) 


Purchase perpetual casement for public livestock 
driveway to W.P, Stockyards at M.P, 96e near 
Little Valley, calif, 

Construct 1170 lineal ft, of woven wire stock 
fence with three sets of gates near MP, 96,0, 
Little Valley, Calif, 


_Purchase perpetual Casement for public livestock 


driveway to the wW,p, stockyards and install 3 


property markers, near Mp 96.0, Little Valley, 


Install add'l, pipe line & branches, 100 HP motor, 


_ turbine pump & hlorinator; enlarge capacity of 


& convert chlorinator to semi-automatic at W.P, 
whse, Terminous, Calif. Retire chlorimtor at 


Little Valley, Calif, 


LITTLE VALLEY, CALIF. (N.C.E,) (2) 


47~34 Purchase perpetual easement for public livestock 
driveway to The W,P, stockyards, near M,.P, 96.0, 
Little Valley. 
C=20=54 Retire 6,000 lineal ft. of 6 " pipe line, relocate 
_Water tank & colum, install 1,100 ft. of 2" water 


line to stockyard, & construct hand rail & walk on 
both sides of Br, 96.01 (NCE) near Little Valley. . 

6-49-34 Retire 373. track ft. of outfit spur track at 
Little Valley, Calif, 

C=59=34 Retire stand-by pump and diesel engine at 

__ Little Valley, Calif, 

165-37. cons tract 500! spur track to serve Butte Valley 
_Lbr Co. © 


C-57-9 


C-16~51 


(3) 


Construct 132' extension to spur track serving 
Butte Valley Lumber Co. 


(S4 atpnijnkt OO? awtanac 
Retire Wp Standard Section Tool House at Little 
Valley destroyed by fire on Aug. 16, 1949, 


Retire ten ton Howe Stock Scale complete with scale pit 
&scale house at Little Valley, Nor.Calif.Ext. (Part of 


Item 115 = 1951 Budget) 


Sell 611' of 761' Indian Head Lbr. Co. spur to Little 
Valley Timber Co. at Little Valley, N °.B. Calif. 


LITTLE VALLEY, CALIF, (N.C.E.) (4) 


9-56 Install electric wiring in sectionforemants house and bunkhouse 
at Little Valley, N.C.E. Calif, (Item 45 - 1956 Budget) 


43-75 Upgrade trailer courts at Virgilia, Sloat, and Little 
Valley, in California, to improve living conditions 
and comply with State codes. 


a - Sy Tg rmAn-+ 
Spur, Treck yor Livermore 


e 
7 


Ryn. 
) HRROD 
COXOr 


tt 


vhengsing pipe larger 
vonstruct ' 


jm 
v 

Vad; 
Oz 


Ww 
co 


265 Spur to serve Oak] 


ién d Br ick 
Instéell weter Service stock yerd 
Erect addtional warnings bel] 


Construct 382 foot Spur track to 
Storage tanks of aeatdard Oilc 


Priglezarg Wf y Ls head: , : 


Serve proposed 


Cutyirt 


Z 
“wt 


WU Gk f 


P-foul 


. € 
G 7 Adbhivrely <4 


GNO 307 = pro 


posed 370'-75# Spur to ‘serve Union 0i] 


€@ bins, with trestle incline, 


= 


AFE-64-20 Construction of or 


for use of the U.S.Magnesite Company and others. 
utting passing track in front of ore bunkers, 
throwing over 244.5! of we 


133-20 ¢ 
4 st end to make new 
connection and depressing 105! 


of east end to 
serve ore bunkers. 


1 al Soe SO 
OV CATC 


LIVERMORE, CALIFORNIA 


Building additional stock pen 64x112' ana install- 


ing Calco sheep troughs in the stockyerds, ? 


aSing and installing a magnetic flagman at 
street and North 


Se ee 
rurcnasing 

ra Bean ee 

vonstruct 


sine 
Stiles 


Construct open and enclosed platforms 
Install oil unloading pump etc, 


Q Sariringe T "re ~ - or I + 
opur serving Livermore Fire Brick Co. 


magn 


irbanks 25004 Capacity Dorma 


—4 4 ¥ X ; 
110-30 e t ks id mattresses in bunkhouses, 


181-30 


Retire oil unloading facilities at Livermore. 


————Z2EVERMORE, CALIF, “> i oe 
a rt _—— 


Transfer value of portions of W,P, property on 


main line amd branch lines from carrier to non= 
carrier property, between W.P, Mole a d the Calir,- 
Nevada State Line, 

Replace 16'x26! wood tank and tower with a 60,000 


gallon redwood tank and tower and extend concrete 


foundation. 
C-35-39 Retire 232-foot oil spur, 
C-57-359 M.P. 46.5 - Retire 285-foot gravel pit spur 
serving Alfred W. Peterson, F 
75-40 Widen crossing pavement over main track and house 
CANCELLEbrack end replace 56# with 85% rail in house track 


at "L" Street. ‘ 


LIVERMORE, CALIF. (6) 


e190 Retire 615° ft. spur track serving Livermore Ware- 
“house Cos 


56444 *Replacé 


rs) 


eet of 
(canceled). 


* & 336? 65# rail with 
f with 757 SH rail in 
AFE 36~44) 


- J 


0-594 Replace 0.S. light fixtures with fluorescent at 
Passenger Depot. 


C=9-46 Retire 34245 foot Spur Track, serving Union 011 
Company at Livermore, Calif, 


(over) 


LIVERMORE, CALIFORNA (7) 
Cons truct truck livestock loading chute with 


crowding pen & surface access driveway with gravel 
at WP Stockyards at Olivina Ave. & Chestnut St. 


1* spur track Livermore Fire 
(retirement 


neluded 1948 


(8) 


85-49 Replace #3 wigwag with 2 #8 flashine light sienals 


at each st, crossing, Bernal. Division, St.John 

& Angelo Ave, & increase operating sections to pro- 
vide for increased train speed, all at Pleasanton 
replace 2 wigwags with 2 #8 flashing light Signals 
at L St. & Livermore Ave.. replace three std, 
crossing signs with #3 wigwae at N K, & I St.re- 
place std, crossing sign with two #8 flashing lite 
Signals at Junc, AVE. ALSO INCREASE OPERATING 
section for the above crossings and E, First St, 

to provide for increased train speed, Livermore. 


(Not included in 1949 Budget) 


Make track Changes & extend Sidings at Kohler, Hayward, Nile 
Livermore, Altamont & Midway. Retire Sidings at Sunol, 
Pleasanton, Fitz & Lathrop, retire spur track at San 
Leandro. Construct new Sidings at MP 39040 & mp 82.1, all 


in connection with TCS program on lst subdivision, Oakland 
to Stockton. (Item 14 - 1953 Budget) 

Construct 7,203 ft, drill track to serve Livermore 
industrial—Tract-—at Livermore, California, 

Construct 838! run-around track off drill track serving 
Armco, at Livermore, California 


5 ] 
Part t+—Conetenat 34 : 
3 t — 
sary i3 [Construct— 7 A aoe fee fa 
Tn a+ Part TT: far struct 
tla. raru its /“OnS*t C 

" 


Equipment Co. on GO-15 basis 


10 


LIVERMORE, CALIF, 
Sell 1,669.7 square feet of Western Pacific lend with improve- 


ments thereon to Roy N. and Dorothy M. Jensen(Jensen Develop. 
Co.) at Livermore, Calif, 

Install commercial electric power outlets at various locations 
Western Division, for use of various roadway gangs, 

Exchange 5,224 squere feet of Western Pacific land with 

Ralph and Helen Pahlmeyer for s similar parcel in Livermore, 
California, Plus $1,000 cash consideration. 

Sell 8,286 square feet of Western Pacific property at Livermor 
California, to Ralph B. and Helen E. Pahlmeyer. (This area 


includes 7,341 square feet located within "P" Street) 
Retire Wigwag Signal at "N" Street, Livermore, California. 


fi d area for two car 


track (250! 
it niae 


Construct 13,760 sq. 
team track and retire 
s : y 
to remain in place ) 
Install 2 flashing 


at crossing No.4 


55-65 Retire Standard Oil spru track 475!'. 


2. at ocpt - 
and retire wigvweg 


LIVERMORE, CALIFORNIA 


00 sq. ft ‘ i and I Buildings Nos. 


Install Automatic Gates at "P" Street Crossing No. 4-47.2 


of Armco Dril Track fe) 


136-69 Sell 1.88 acres of land to Ames Mercantile Co, 


11-73 Install two cantilever flashing light signals supple- 
Mented by automatic gate arms at Livermore Avenue, 
Crossing No. 4-47.7, Livermore, California, 


120-79 


LIVERMORE, CALIFORNIA (12) 
ae CALIFORNIA 


Construct Western Pacific portion (HB-CP=144') of a 635! 
spur track on the GO-15 Supplement I Basis to serve Hutka 
Warehouse, Industry will construct and pay for their own 


portion (CP=End=491"'), 


Set up in Other Liabilities, assessment bond for 
construction of improvements and acquisitions to be done 
under Resolution of Intention No. 67-73, Assessment No. 
23, City of Livermore, Livermore, California. 


Sell 27,450 square feet of surplus WP land in Livermore, 
California, to Dan c, Spruiell, Lynda E, Spruiell, M. WwW. 
Spruiell and Maxine A. Spruiell. 


Pay WP portion of East First Street overhead in the City 
of Livermore, 


LIVERMORE, CALIF. 


Widening crossing pavement 20 feet over 
track and house track, and replace 82.5 


feet of 56# rail with 85# rail in house 
t "2" Street. 


Insta k pletti m in front of ore los 


a 


bunke 


O1 
main 


track 
track 


ding 
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CALIF, N.C.B:) 
section building and 
ditches, 


x 


Stock Yard facilities, consisting 


miloading platform and chute 
crowding pen, one two car eapa 
ben, one 20 to 25 ear capacity pen (Pole an¢ 


woven wire), 


167=56 Install 4,000 gallon concrete cisterns and retire existing 
cisterns at Indian Creek, Norvell, Lodgepole, and Jellico, 


N.c.E. Calif. (Item 94 ~ 1956 Budget) 


Cw4mS4 


LONE TREE SPRINGS, UTAH (1) 
Retire water facilities; 7 wells, frame pump hous¢ 
frame shed and frame pumper's dwelling; 14!x141 
reservoir; pumping equipment, at Lone Tree Spgs. 

& 11,370 Lin. Ft. of 3" pipe line from Lone Tree 
Spgse to Burmester, Utah. Install 10'x12'!xg! 


frame and corrugated iron pump house, pump equip= 


ment, and 1200 lin. ft. of 3" pipe line from salt 


works to W.P. water tank, Burmester, Utah, 
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LOS ANGELES, CALIFORNIA 
Purchasing furniture for office at 908 Central 
Building. 


ruUurn : 


1741 Hil) @C4#nnnk 
PvE Hidtl § sd CUe 


Retirement of furniture from office at 908 
Central Building 

Retire furniture an 

745 South Hill 


LOS ANGELES CALIF, (2) 


Purchase four 4-door sedan automobiles to serve General 


Agents at Sacramento,Reno,Portland and los A geles, (Item 


123-1952 Budget) 
Purchase two Audograph dictating machines and one trans- 
criber for use of Traffic Dept, at Los Angeles, 


1 -airconditioning unit in General Agency 


TT 


LU, UTAH 


spur track 


7 amir at Clive.500! tear 
Sp ~-LVEgoVL 


Construct section facilities. 


Amat anantet 1 
fos Y Uv 4275 . - Wad a ee ae he _ ’ 


Capitalize value of various station & roadway 
buildings at Barro, Knolls, Low, Burmester, 


and Garfield, and retire value of bunk house 
from investment acct. which is no longer in 
existence, at Burmester, Utah. 


Low UTAH 
Constructing Tra 
ingtally b apap fZinc-lined redwood bo: 
at section quarters and retire old w 
7-41 Install redwood box cistern 


Construct & install nine 900/ capacity standard ice boxes, 
one each Salduro, Arinosa, Barro, Knolls, Clive, Low, 
Timpie, Lago & Garfield. Construct & install two 2100 


capacity standard ice boxes, one each at Delle & Burmester. 


All to serve section gangs. (Part of Item 116-1951 Budget) 


Low, UTAH (3) 
Extend various sidings between Wendover and Salt Lake City to 
125 car capacity in connection with TCS Signal Program, extend 
sidings at Arinosa, Barro, Knolls, Clive, Low, Delle, Burmester 
Garfield and Saltus, retire Sidings at Spray and Fox, Utah. 
(Item 11 - 1952 Budget) 


63-54 Install 4 remote=controlled switch heaters one gas=burning at 


each end of Low siding, and one electric at each end of Buena 
Vista siding. (Item 7 - 1952 Budget ) 

100=54 Make improvements to various section buildings at Salduro, 
Arinosa, Knolls, Clive, Low,Delle and Timpie, Utah. (Item 37 - 
1954 Budget) 

146-56 Retire 1,885! wye track at Low, Utah, 


CALIFORNIA 
150-25 Constructing 


Lumber Co, 


228-23 


60000 gal 
supply line. 


uxtend team track 900' northerly. 
Construct standard s 


ul 


onal land, [* ol f 


LAA AK XK IL G_~ 
eel bunks and mattresses 
Install hand ra and walk, b 


Br, East Leg » Loyalton, 


section facilit: 


7? 


Ane 


in bun 


+ 


4 


Ouse 


174-37 


LOYALTON, GALIFORNTA (2) 
tit Le 


Retire 2,21 miles of Spur track which extends 
southeasterly from a point 2.2 miles south of 
Loyalton, Calif. on the BKL Branch, 

Constructing 1,670-foot siding and replacing 200 
feet of track of 75# with 85# rail through turn- 


outs, at Loyalton, California 
Retire fuel oil facilities sold to Clover 


Valley Lumber Company. 


Retire 241.5 foot spur track, 


Construct 246-ft. connection between house track 
and box factory spur; install 190ft. crossover, 


shift 420 ft. of existing trackage, and extend 
Bridge 12.50; ‘ 


a LOYALTON, CALIFORNIA (3) 
96-41 Purchase a 


ddl. right-of-way; construct 24'x38! 
frame section foreman's house and 18! x 4g! frame 
double bunk house; install septic tank and sewer 
lines; retire carbody bunk houses and 637.5 ftst 
outfit spur track. 

207-48 Install electrical & sanitary facilities in 
various WP Bldgs. at Belden, Lyoth, Loyalton 
& Terminous, Calif, Jan. 1 to Dec. 31, 1948, incl. 
(Not included 1948 Budget) 


C-68-50 Retire water & fueling facilities for full 


dieselization of Motive Power at Loyal ton,Chize¢oot 
& Omira,Calif.(Part Item 52-1950 Budget) 


OYALTON, CALIF. (4) 


Retire depot at Loyalton, retire combination depot & agent's 


living quarters at Reno Junction and move same to replace 


depot retired at Loyalton. (Item 47 - 1951 Budget) 


vw 


Replace 717 track ft. of 45# vail with SH 854 rail in track 


serving Standard Oil Co. Loyalton »Calif.,(Item 1-1952 Budg. ) 
Insta igi 


neo 
: 


Construct automobile unloading ramp with SH tinber at 
Loyalton, Calif, 

Retire 1,670! siding off Loyaltoh Branch main line at 
Loyalton . Retire 646! spur track off Reno Branch main line 
at Plumas,Calif, 


(5) 
25-58 Retire 4,924.9! of Loyalton Branch Main Line, No. 8% turnout 
on connecting track, 221.5! of Staniard Oil Spur (no longer in 
existence) and the amin line crossing at Hawley, Also retire 
1305.7! of Portola Outfit Spur(no longer in existence), 
68-58 Retire bunkhouse, bldg, No. 1090, at Loyalton and remove 
freight house building, not in accounts, at Chilcoot, 
131-60 Retire 768.0'southleg and 599.0 north leg of wye track at 
Loyalton, California, 
30-61 Grant quitclaim deed to 0.528 acres of Western Pacific 
ifornia, to Feather River Lumber Co, 


a 


secondhand 
8 MaeNHana ox) 


si ona 
ocatior 


Siding at MP-11.3z 


Install 3,000 Addition S. H, S"x1l" Tie Plates, 


Retire steckyard facility and quitclaim 1nad eceupied by 
corrals and access roadway. 


Gonstruct 400’ spur on the GO-15 supplement I Basis 
(Refund): (WP portion HB-CP: 130! Industry portion 
CP-End: 270')s; also extend Traek E012-000 - 200! 


all to serve Feather River Lumber Company. 


Quitclaim 0.895 of an acre of western pacific land 
at Loyalton, California, to the City of Loyalton. 


LOYALTON BRANCH. (1) 
Spur 2.6 miles long,serve Clover Valley Lmbr. Co, * | 
H#xtend Gulling spur 150! serve Grizzly Ice Co, 
nemoving track scales 
Constructing cattle guard, \ 
“pply additional gravel ballast during year 1930 
bet. M.P. 1.0 and M.P, 6.0, i 


T+ $ 7 ni + a - Yd a d 4) + 

Pilling 18 old pit cattle guards and instal] 
cy +9 HA A 7 J 4-4. rye Q h Joey 

new standard surface cattle guards, betwe 


MP, 0,75 and 12,08, Loyalton “ranch, 


Apply additional gravel ballast during the year 
1931 between M.P. 0.0 and L260. : 


Rail change, 


174-37 


75-39 


LOYALTON BRANCH (2) 


Replace old style wood surface cattle guards 
with G.N. type metal cattle guards on Loyalton 
Branch, 

Replace two wood surface cattle guards with 
standard CES-126 metal cattle guards at M.P. 
7.54 end MP. 7.94, Loyalton Branch, 

Construct 1610! siding; change out 75# rail in 
main line through siding turnouts. 


Construct two-pen stockyard 68'x135! with double 


deck loading chute and 50-foot wing fence at M.P, 
11.14, 


(3) 


of switch of We 
sg Station 8 


feet of Gulling Spur, f 


Old Boca and Loyalton Branc ngs g s 
SO¥20, 
Install 30"x28' corrugated metal culvert at MP 12,2 


Loyalton Branch (Part Item14 - 1947 Budget) 
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é 
C 
Q 


Theres 


tLurno}? 


eae 
V 


AFE 


, 


186, , 
ottG-bb. 
67-27 
-27 
206-28 


113-31 at M.P, 759.5 (near 


j 


ctrl 
aoe value of existing bldgs, not now in 
ment acct. and retire from investment 


A 


85-35 


acct, value of buildings which are no longer 


in existence at Ventosa, Jasper, Luke, Shafter 
and Ola, Nevada, 


LUKE, NEVADS (2) 
Apply shingles to Side walls of old-style sheathed 
bunkhouse 
Replace water barrles with Zinc-lined double 
Redwood box cisterns, for section facilities, 
Dritl 6"x125! well with S piweld steel 


casing, compl, 
with 6'x6! pumpho se & pressure system, retire 
4'xh'x7! water cistern with hand pump at Krum, Nev. 
Drill 6"x170* well with Spiweld steel casing compl, 
with 6'x6* pump house & pressure system, retire 


4Ixh'x7? water cistern with hand pump, Luke, Nev, 
(Part Item40 - 19h9 Budget) 


46 - 1951 Budget) 


Construct & install five 2100# capacity stnadard ice boxes, 


one each at Sand Pass, Gerlach, Sulphur Jungo & Shafter. 


2 
Construct & install three 9004 Capacity standard ice boxes, 


one each at Luke, Silver Zone & Ola, 
truct & retire various sidings in connection with TC 
tweAlazon & Nev.-Utah S:;ate Line:Wells, Boaz,Ruby,Pobar, 
ane ooes Spruce, Hogan, MP757, lake, Shafter Sizversone Cl faide, 


Proctor,Pilot,Dyke & Ola. (Part Item 2841951 Budget ) 


, A } O 
mmm Weed LU 4 <> 


mitt VET TINV ONT . 


LYOTH, CALIF, (2) ; 
196-27  Cess pool & 4" drain from sinks at Sec. & Bnkhouse 


109-28 Drill new well 2erect windmill & 20 bbl.tank & 
retire old 7" well. 


Oc Tnetant124 aT c 2. anHt+ > . ” ,a awe 2. 

101-29 ins calling water & Fs Cary C r ower &«& 
+ tar Ve. As 5G < Tx + 

vowermen's dwellings at Lyo 


vil, 


180-29 Constmectt ng 500 foot extension to teem t rack, 
throwing 200 ft. of ola spur, and in&talling 


gravel sala | =" Serve same at “yoth, Calif, 
ta and mattresses in bunkhouses, 


= my is 
pOslte 


fxd 


=. 


ftlong 


Instal two shower rooms with sha ers in double 
bunk house at Lyoth, Calif, 


Pay WP propn. of cost of rearranging and 


installing additional material in WP-SP Inter- 
locking Plant, Tower No. 7. 


Replace 487 track ft. of 564 rail with S.H. 85# 
rail in W.P.-S.P. transfer track, 


LYOTH, CALIF, 
Replace 1382 lin.ft. 564 rail 
in side track, 


Replace wP-sp 90# ma 


nganese with 100# 
Crossings, M.P, 74.06, Lyoth. 


manganese 


LYOTH, CALIFORNIA (5) 
18-45 Construct 42101 westerly extn. to pass. trk, conn= 
ecting to “pur Track constr. 602! of new spur trk,. 
—and—shift—230+ of—spur—trk.—_Present—wes+ end—_of ———_ 
pass, track to remain as 201! crossover, 


| . a a 
as? 4 ey 4 
te See eS . oo ey = i JL 


it, 

S 

Y~j7T 2p nma*k- 

. rat Pan anA wh - 

ahi eLrirec ALL OS 
at 


44 


137-45 Install 6264 1124 rail anchors in side tracks at 
Midway, Carbona, Lyoth Quigley & & Lathrop,Calif. 
207-48 Install electrical & sanitary facilities in various 
WP Blidgs, at Belden, Lyoth, Loyalton & 
Terminous,Calif., Jan, 1 to Dee, 31, 1948, incl. 
(Not included 1948 Budget) _ 


TwaAmtr 


nechanies)? fn 7 


196-59 Retire 901.8! Tea 


1 
si 


Track (Hay § 


pur) 
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1436! serve Clairville Lmbr.Co. Conwell 


dhe 
Take up Sierra Valley Ry. main line tra ck East 
of Mabie and rebuild same on W.P.Line 
netirement of passing track, length 1097! 
Construct 4600? passing track, 


Install three remote control ters (one 
950. Budg,) 


Calif. 


switch hea 
Blairsden - 2 = Mabie,Califs) Item 2h-1 


Install tr@in-length indication device at Mabie, 
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MA WL T ty (1) 


100=57 Construct 2,150" double-endg Siding, 2,167! wye track and 
1,209' spur - 100% W.P,, 22,327" spur (Refund Basis), 
2,152" spur and 1,200! double-end Siding, 100R industry, 


@ll to serve Marblehead Lime Co. at Marblehead, Utah, 
(Item 6 — 1957 Industrial Budget ) 
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MARTIN, NEVADA 
Ee 


126-42 Construct two connecting tracks totaling 1135 


to serve U.S. » MP 21,51, Reno Branch, 


PART 1: Construct a 17,288' drill track and a 1,000! 
runaround track to serve Leareno Industrial Park, NV. 
PART 2: Construct a 1,760' runaround track and Western 


Pacific's portion (HB=CP) of three turnouts to serve 
J. -€.- Penney—site,. 


PART 3: Construct Western Pacific's portion (HB-CP) of 
spur truck to serve proposed General Motors site. 


45-28 Construct section facilities. 


ing section facili+t? 


iL PLLLVULES 


Install redwood box cisterns 
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install 
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er¢éssing bell 


Construct 270 ft. extension to freight house track 
to serve Yuba River Sand Co. : 


Repairs for and erecting 10 ton pillar crane 
Construct 600 ft.spur for Yuba River Sand Co. 


tt 5 ' > = . L ; > 
nenew present "7" R-jl crossing of ‘J.P. 


over 5.P.Co's trk Binney Jct. 
Construct concre? steps in front of jGern's 


147-23 
162-23 


MARYSVILLE CALIFORNIA, (3) 


depot, . 
Construct 580! track,serve as run around at Prt, 


Section house and tool house 


Construct sidewalk with hand rail on enect side 
3s. guard rail. 
Pave. W.P, main track crossing North "B" install 
Crossover between 2 spur tracks, serve ibe Ri vex 
Connect S.N,RR with W.P. permit S.N. use po reteae 
Remove set Dormant Seales from freight house 
Connect Marysville Fuel Co, Spur with W.P, a 
Retire 651.5! spur,Summer Track Yuba River San@* 
Move 2pen stockyard,construct spur +O serve same 


Pay assessments for improvements to.Streets 


adjacent to Lots 1,2,5 and 4 Block 3 and Lots 6, 
7 and 8 Block 1, 


Dprovortion 
propor. 


= Vii 


PETA VOSS UL DETINSVCNUCD SEDI T Se Tes ee TT 


146-28 Enclose 40'x46! open platform of freight shed, 
200-28 Install car body for motor car & storehouse for 
signal maintainer. 


201-28 Raise grade 


5=30 Construct 1 


er , ay VA r, 
pa SOM CL ee, 
Ln—bDunkhousées, 

water tank 


Construct small retaining wall with guard fence on 
WeP, roadway, in the vicinity of subways at 


J_St and at 14th Street, Marysville, (1931 8.1, 
#58) 


1 Construct hand 
surface, with oil macadam, driveway 


Marysville ¢ 


Covering the third rail on portions of two 
Western Pacific tracks serving the Yuba River 


San Company at the foot of B Street, Marysville, 
Transfer value of portions of W.P._property—on 
main line and branch lines from carrier to non- 
carrier property, between W.P, Mole and the 
Calif,-Nevada state line, 


MARYSVILLE, CALIF. (8) 
C-14-36 Retire frame section bunkhouse, 


89-36 Replace 1191 of 56# with S H 85# rail 
in "Cliff House Spur", 


MARYSVILLE, CALIF, (8) 
C=46=@34 Retire 16,5'x29,0! shed addition to section 


house; retire 8,5'!x18.5! shed addition to 
section house, 


101-35 W.P. propn. of cost for revising interlocking 
tower to provide part time automatic operation; 
replacing gravity lever locks with force dowm 


lever locks; rearrange and install additional 
material to conform to Calif, R.R.Commission's 
Order No, 33-A and provide additional signals to 
protect S.P. movements to and from S.P. inter- 
Change to W,P, High line, at joint S,P, - W,P, 
interlocking tower, 9th and K Sts., Marysville, 
Retire 75 Lin. Ft. of tra near First am D St. 


serving Moran Packing ( 


MARYSVILLE, CALIFOR NTA (9) 


C-14-58 Retire 665 feet run-around track in front of 


155-38 


W.P. Freight House near "E" & First Streets. 
Neplace 56#, 60# and 75# with S.H. 85# rail, and 
switches, in Passing Track No. 1, Cliff House 
Spur Track #35, and 100 track feet in S.N.Ry. 
connection Track No. 5. 

Retire 541.5 feet of Cliff House Spur Track, 
Extending icing spur 316! easterly at 


icing d 


a a . 
nean 4 A G+n > 
near Ihird Street. 


Modernizing interlocking plant Tower No. 14, at 


9th and "K" Streets, (Work performed by Southern 


Pacific Company between May and November, 1931).° 


MARYSVILLE, CALIFORNIA 
Replace old style 


"BY Street, 


(10) 
Signal bell with wigwag at 


Install locomotive water treating plant, 


Construct 10! x 10! additionsl bedroom to 


Section Foreman!s house, 


pt = 
stall 
Ame Lal tL 


So 
349 
1942, 


Install edditional Signals, 
arrange signal circuits, 


Construct 2083! 


relocate and ree 


extension to 
including trolley system 


retire 130! of Stockyard spur track, 


Paying W.P.Proportion of cost of instal 


an sya ma, + ~~ Rfnnaw~T Tat Tht 
improvements at Bin ey vct. Intlk, 7 


| 
i 


Constr. (Shut-off Gate) Concrete Wall & providing 
planking to be placed between walls across WP Main 
Line Track at High Water States of Simmerly Slough, 


& Tributary of Yuba River on Marysville Levee near 
northerly end of "B"™ st. 

Installing 5 Electroliers sana constructing 490! 
Platform Extension and Pence, easterly from Bridge 
179.793 installing additional Toilet Rooms, com- 
plete with sanitary Facilities; enlarging Ticket or= 
fice; rearranging Waiting Rooms; installing modern 
Lighting; repairs to Roof and sash; renew Cement 
Floor in new Men's waiting Room; Repainting Building 
inside and outside, ceil old Bagsage Room--all at 
Passenger Depote 


220-43 Office Furniture a 
Dec. 31, 1943 incl. 


Construct 384! 
snzer depot platform; I 
% relocate 3 trolley poles, 


C=26-46 Retire WP property located in Block 3, in Sur- 


burdan blocks at Marysville, sold to Central Pac. 
Ry. Co. (Retirement without replacement - not 
included in 1946 budget) 


MARYSVILIE CALIFORNIA (13) 
SL th 


Construct. 203! spur track from the south line 
of 3rd St. on wP Right of way off of Old W.P. 
Interchange Track between G and F Sts. to serve 
farysville WholeslaeGrocery Co. and retire 615 
feet of WP-SN Ry. Interchange Track from the 


south line of 3rd St, between G and F Sts., 
southerly to W.P, switching lead on 2nd SR ee 
Marysville, C alif.(Not included 1946 Budget) 


ata, 
aAuUS 


Reting etpnrc Vards Oe 


if etirement wi 


= af — 


MARYSVILLE, CALIF, (14) 


Replace 670 lin. ft. of electric 3rd rail with 
670 lin. ft. of Overhead trolley s ystemon WP 


Track serving Pacific Coast Aggregated Co. and 
Yuba River SandCo, - not included 1947 Budget) 


»- FCRL Qy 
G 


cniin + ] 
// a 4 Ne) A u 


rack ton <« are¢y 


. ville AnTrV2n 


—— | 4a 


re 10 ton cycléps pillar crane lo 
end of old WP frt, house, Marysvil 

included 1947 Budget 

replacement) 


- retirement withou 


MARYSVILLE, CALIFORNIA 
LSS See 


Retire portion of a parcel of WP property i 


Block 1, Lot 4, Range "E", bounded by "E*, 


First & Front § in City of Marysville, 


the State of Calif. (Not ine 


(Retirement without replacement) 


V/ 


Widening bank and buld toe path on the east and 
west side of the Yuba Bridge, Marysville (Not 
included 1948 Budget) 


Acton Shor G 
Construct 2475 L,I 


MARYSVILLE, CALIF, (16) 
Widening east approach road to grade crossing 
over WP Storeage Track at 14th St. and K S:. 


Pay WP propn. of cost of constructing cut-off 
wall in levee, Reclamation Dist, No. 1 at MP 
181.09, Marysville, Calif, 

Construct 2694" \p-SP Intercange Track along old 
Marysville levee, adjacent to 15t St. and E St, 
with 1,200! of overhead trolley sytem & @lectric 
lock at WP Main Line Turnout, Marysville. 

Retire W.P. old 40'x190! freight depot located at 
ist and E Sts., Marysville, Calif. déstfoyed 

by fire Oct. 25, 199, 


MARYSVILLE, CA 


F 


CALIF, (17) 
Retire icing facilities at Marysville, Cslif, 
Retire four oil—burning heaters and install four suspended 
blower gas heaters in Passenger Depot, Marysville,Calif. 
(Item 32 - 1952 Budget) 


ille, Calif, 


MARYSVILLE, CALIF, (19) 


Transfer. from operating to non-operating property value of 


6,850 sq. ft. of Parcel#1831 located at corner of 5th & J Sts, 
Marysville » Calif, 


Pay WP proportion of cost to construct highway underpass, 


construct & remove shoofly, Marysvil le, Calif. (Item 76 - 
1954 Budget) 


24 


Retire 189.7" of track including turnout (SN connection at 


Oliver) « and signal material at MP 178.13, Marysville, Calif. 

Sell 1.901 acres of R/W to State of California for Linda 
Underpass at Marysville, Calif, 

~ ‘Install 120 gallon underground kasoline tanks at Oakland, 

_Sunol, Carbona, Stockton, Kingdon, Franklin; Sacramento, 


Marysville, Oroville, Bidwell, Tobin, Greenville and Clear 
Creek. (Part of 1956 Budget Item 87) 


MARYSVILLE CALIF ORNTA (1) 
a - — = — — - Seed eens, 
106-65 | Construct a 261 


partition and install heating 


facilities to accommodate R. E. A. Express. 


Retire spur track serving Cliff House 329! 
120-65 __ Construct a1,037' spur track on the Go-15 Basis 


(WP pprtion HB-=cP: 172"; Ind. portion CP to End: 
865") to serve Montgomery Ward—Co. 


53-65 


83-65 Retire Overhead Trolley Wire from Abandoned Electrical Systen. 


n Feather River and Yuba River near 


: -18 in } Marysvillo, Calife = 
‘Retire atestots platform lights east of depot at Marysville, 


Calif, : 
Sell 2, 833 acres iand undivided half interest in .544 acres of 
_ land to Marysville Tractor & Equipment “ O., Marysville, Calif, 


(Deed recorded May 14, 1958) 
Retire unused trackage at Thornton (no longer in existence) 
Cordova, Sacramento, and Marysville = Western Division 
Retire flood gates and concrete walls and construct road.= 
all on levee at Marysville. 
Sell 26,580 square feet of Western Pacific land, at corner 
—of Fifth and "J" Streets, to Frank J. and Cecilia Gilpatric, 
in Marysville, Calif. 
Convey in fee 5.32 acres of Western Pacific land in 
Marysville to City of Marysville. 


109-59 


MARYSVILLE, CALIF, (19) 
nd 0.270 acre parcel of Western 


Sell 1.138 acre parcel a 
Pacific land in Marysville, California, to the State of Calif 


152-59 Sell 0.631 acres of Western Pacific land to Marysville Tractor 
and Equipment Company, near 3rd & "I" Streets, Marysville, 


California. 
162-60 Pay Western Pacific's proportion of grade sepa ation - Crossing 


#4-179.3C in Marysville, California. 


56-61 
71-61 


32-62 


188-64 


184-64 


Provide Piggyback facilities at Marysville, California, 
Sell 1.34 acres of Western Pacific land at Second & Orange 
Streets, Marysville, Calif. to H. H. Elder. 


Sell 14,156 sq.ft. of WP land on "J" Street between 
4th & 5th Streets, Marysville, Calif. to Arthur 
L. Rudd. 
Retire manually operated interlocking plant at 
Binney Junction and rearrange Circuits for oper- 
a tion by BR SP Co. cTc dispatcher, (Work per- 
formed by SP Co.)(Siges & Interlockers.) 
Sell two parcels (36,374 Sqeft. ad 8,818 sq.ft. 
on "K" St. at 5th & Sth Sts. to City cf Marysville 


Levee District. (Land ) 


Sell 1.5866 ac. of land to King Jr. Ine, 


Sell 1.236 ae. of land eout Hospital Foundation, Ine. 
Pay W.P. Assessment for Street Improvements at "Fn and 3rd. 


improve 
Mal OY 


Sell 0.035 of an acre (1,503 


County of Yuba 


of costs to repair 
dge 177.50 to Reclamatinn 


Sell 1.77 acres 


California to the 


106-72 Sell 1.77 acres of Western Pacific land in Marysville, 


Calif., to the City of Marysville, 


~ 


87-75 Sell 1.57 acres of Western Patific 


land at Marysville, ca 
to the Fort Sutter Company 


MARYSVILLE, CALIFORNIA 


eet, 
0-158-41 Replace 382 track feet 56# rail in Ice 
No, 2 


» and 100 track feet 56# rail and 
icing spur with 85# material, 


, At MP 175.7, noar 


airport 


0-508 Rest 


ring bank and build toe path on the 


east & 
west side of Yuba Bridge, Marysville, 


46200 
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ho do, 


Me 


Construct passing track, 
Construct telephone booth 


Retire two spur tracks formerly serving Massack 
Timber & Lumber Co, Massack, Calif, 
Construct 810! spur track at Massack, Calif, 


to serve Merit Lumber Company. 

Construct 412! extention to p Trk.#1 and con-~ 
struct 285! spur trk.#2 to serve Merit Lbr.Co, 
Constructing 16! x 24: Frame Platform with 8! x 


16! partially enclosed Freicht Shed on Platform 
at Massack, calif 


MASSACK CALIFORNIA (2) 
C-91-37 Retire 285 foot spur track No. 2 and 65 track 
feet spur track No. 1 serving Merit Lumber Co. -: 


a ee Bes bee ia Ss i 
t = , ) mo : 7 . > ao oa mW™, , wal a 
vwvue4e Retire 193.5 fe tC of spur "ack 


~ vi’ 


* = 
faim nf 
Lumber sO 


44. Retire 722.51 spur track 
Shed and 16" x B41 fp 
Merit Lumber Compa ny. 
Install six remote—controlled gas-burning switch heaters 


AS 


ac 
CK 
ame 


retire mamually~operated devices now in use, one each at 


east & west ends of sidings at Massack, Virgilia & Two 
Rivers,Calif, (Item 45 - 1952 Budget ) 


46200 


A, CARLISLE & CO. 


STATIONERY - [PRINTERS 
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MELROSE CALIFORNIA. (1) 


57 (igie) “ulton Ave. sewer and toilet tel tauhhewfer 
842 Construct 400! extension to team track ’ 
92-20 Repl=cement of redwood boxing Tower No, 9 a : 
60-21 Install guerd rails on ",P,. track neegr Melrose. - 
107-22 Construct 200! crossover SS5rd Ave. 54th Ave, 
152-22 W.P. proportion expense “elrose Drill Track ete? 
155-23 Replace culverts with corru.iron culvts. under 
W.P. main track ete, 
75-24 203' crossover W.P, main line and joint WePeS.P 
drill track ete, 
135-24 Install corru, iron pipe under W.P. main traGke- 


199-25 95 Joint W.P.-S.P, industry track leads serve Austi 
Security Co, : 
202-25 Industry track serve Niles Sand and Gravel Co, 


WET pacer CAT. Th NTA 
EHLROSE CALIFORN Live 


Lead, Coast Tire and 


fubber Company 
proportion of cost of Cluff spur, 


a4 Sata Fe Po 
Le u aAcCK, Of 


SP1)y yy Vomnan athe? 
Pecuricvy vompany > S Ae. > 


Construct 110! lead from switch point to clearance 


point serving Springfield Cedar Co, off Cluff Spu: 
167-27 6 rail in main line,pée 
St.crossing, 
144-38 Constructing one 
Department,.-1. : 
C-352-41 Retire W.P. proportion of SP. electric train 
distant approacn Signals and approach locking 
device at Melrose Interlocking Tower No, 9 
Oakland, Calif, 


> 


(5) 
all bathing and sani vary facilities in section 
__ buildings. oi ees eis 
119-48 Construct 16°x26'8" prefabricated Steelox Garage, 
Bldg. #118, for Scale inspector, Oakland, and con- 
struct one 10'8"x16'8" prefabricated Steelox Sec. 
Tool House & retire old 10'x16' Tool House at 


_ Melrose. (Item 19 - 1948 Budget) _ 
163~52 Construct two 12'x24'x10! high Steelox Garages to house 
____ Signal Maintainers' trucks: one each at Melrose and Niles, 

__ Calif, (Item 34 - 1952 Budget) 
154-55 Retire mechanical interlocking and install WPRR - TCS 
Control, Melrose, (Item 34 - 1955 Budget ) 
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i thay 
oe 
* 


Ai/- 


all 485! 


Replace 16'x24! Redwood tank and wood tower with 


60000 gal.redwood tank and wood tower 


from water tenk 

Lin.Ft. 4" W.I. pipe ana 10 ; 
Extending passing track 393 feet westerly and 887 
feet easterly 


Replace 3,859 


C~30=53 Retire Various steam locomotive fuel and water facilities at 


Berry Creck, Bloomer, Blinzig, Pulga, Merlin, Belden, 
Virgilia, Keddie, Spring Garden, Blairsden, Greenville, 


Westwood, Halls Flat and Little Valley. €nstell concrete 


cistern & pressure system at Halls Flat and Little Valley, NCE 
(Part of Item 68~41953 Budget) 


46200 
A. CARLISLE & Co. 


STATIONERY - PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, CAL. 
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ry _ 
122 ise Sidine , 
90-25 Extend present 2029' passing track 550' easie ly 
to accommodate 48 cars. , 
’ 
110-30 Install steel bunks and mattresses in bunkhouse 
96=35 Construct outfit spur track at Midway, Calif, 


‘ Ran 56x 554 with RS c YF 3 $n ; 
12-40 Replace VYOF-OOF Witn 7 rail in pass 


10-45 Constr. 2521! easterly extn. to pass. trks; also 
Oo - 15' spans creosoted pile trestle wp 63.47 and 
12a" x 15! pipe culv. extn. with conc, headwall at 
MP 65.64. 


feet 1-1/2" Water Pipe Line be- 
and water tank at Section 
water supply line. 


137-45 


184-46 


140-52 


MIDWAY, CALIFORNIA _ (2) 


Install 6264 112% rail anchors in side tracks 
at Midway,Carbona, Lyoth, Quigley & Lathrop, Cal. 
Convert eight retired outfit cars into section 
bunkhouges, one each at Midway, Carbona, Kingdon 
Franklin, Oroville, Virgilia, Twain & Quincy 


Jet. Calif. 


tor circuits on Bridges 62.63 
(Not included 1948 


Install fire detec 
& 64.43, near Midway,Calif. 


Budget) 
Wire section foreman's house and double bunkhouse at 


Midway. (Item 27 — 1952 Budget ) 


MIDWAY, CALIF. (3) 
125=53 Make track changes & extend Sidings at Kohler, Hayward, Niles, 
Livermore, Altamont & Midway, Retire sidings at Sunol, 
Pleasanton, Fitz & Lathrop & retire spur track atSan 
Leandro,Construct new sidings at MP 39—40 & MP 82,1. all 


in connection with TCS progrem on lst subdivision, Oakland 
to Stockton, (Item 14 - 1953 Budget ) 


COEF Ores) 


Constructing 
With an 8x50! 


and 2! 


Install train order signals (San Jose Branch) 
Installing partitions in portions of Milpitas 


Freight Depot to provide living quarters for Agt. 


19290° Bei. No. 12, 
C-19-29-_Installing water pressure system—and retire 


Sampson windmill > tower-and—pump- at Miipitas 
aks 


o 


bunks and mattresses 
Spur track to serve 

Construct 3 ; pens 70'x90!; 2 

With 40' wing fences; install 6 

10! watering troughs; retire 

yards,Milpitas, 


Pight of way fence - &t W.eP. Stoc 
Install additional 8'x101 office, 1 5%x5e store 


roof, > £ E128! mpnenfs _Tp3t room, counter, window 
and Fer neptend electfic light firguit; cover 


all witdows with wire ‘nosh: petat intéfior or old 
ifon culvert & ex= 


& new offices; install corr, 
tend gravel driveway to north ‘énd of packing shed, 


Milpitas, Calif, 


MILPITAS, CALIFORNIA (3) 
Retire Sterling pump and 2 HP motor, transferred 
to Rhodes; and capitalize Deming Pump and motor ° 
Install additional improvements in Packing Shed.’ 
Installing 7'x10! rest room and enclosing west 
side of shed, under eaves, with galvanize 


iron, and installing 12 windows, in packing shed 


Construct open frame platform and install 
additional gravel driveway. 


of the open platfo 


MILPITAS, CALIFORNIA 


Install additional office in WP Packing Shed 


Construct a double deck truck loadi 


ing chute with gate at stock } 
ineluded 3 47 Budget) 


Retire one story frame combination freight & 


pass. depot together with all platforms at 
Milpitas,Calif. (Retirement without replacement- 
Not included 1948 Budget) 

Retire tain order signal semaphore at Milpitas, 
(San Jose Branch) (Retirement without replace- 


ment - not included in 1949 Budget) 


; er . 41 
L Ramer Eo 1, 
6O aetermine 


Purcahse approximately 19.59 scres of add 
new yard tracks from John Je& Rosa P, 
San Jose Branch, 


'l. right of way for 
Ormonde at Milpitas 


MIPITAS, CALIF, (6) 
Retire frame dwelling sold to Joe Camarillo, Milpitas,Calif, 


Pay WP contribution to Santa Clara Co, Sanitation District 
#8 to assure prompt installation and construction of 
adequate sewerage facilities which are urgently needed for 
o 
u 


development of 
Milpitas, Calif, 


he district for industrial or private use, 


Construct 2 spur trks. to serve Globe Union Battery Co,Inc. 
at Milpitas,San Jose Branch, Calif. Spur Trk, #1 - 750! on 
GO—15 Basis (WP propn. 136' HB=CP) and Spur Trk, #2 - 354! 
jong. Relay 156' of main track, 

Extend sewer end water line to Iandess Ave,, Mi 


= eS 0 


C=49—53 


MILPITAS, CALIF, (7) 
Expenditures in connection wit the deve nt of indus- 


trial lands purchased at Milpitas, 


connection with sale of portion of the lands to Ford Motor 
Co. This AFE covers only a portion of the total cost of the 


project. Future AFEs covering additio s & retirements will 


be submitted as work progresses, 


Retire & remove 40'x240! packin shed at Milpitas. 
Pay assessment for water mains in Milpitas, San Jose Branch, 
(Part of Item 115 - 1954 Budget) 


Pay assessment No, 115 
#8 for sewer facilities at 


trackage together with necessary operating and 
anical facilities to serve the industrial develépment_at 


say 
(Part of Item 9 ~ 1954 Budget) 


et). 


Purchase 1 Ford $ Ton Pickup Truck and 1 l=ton Box Body 


Trailer for emergency equipment for use of Mechanical Dept. 


at Milpitas,Calif. (Part of Item 9 - 1954 Budget) 


MILPITAS, CALIF, (9) 
Replace 10,3 miles of 75# with SH 100# rail between MPs, 0,3]- 
10.61, reppace 1.8 miles of 75# with SH 112# rail between MPs, 
10,65~12.62, and make trackchanges at. Warm Springs, Curtner, 
and Milpitas, &3l-on San Joge Branch, Calif. (Item 2-1955 Budget 
San Francisco portion of WP-SR&D exchange of land: Exchange 
60,000 sq. ft. of WP property at 3rd and Army Sts. San 


Francisco for SR&D property as follows: 20,000 Sq. ft. at 


Tulare & Tenn. Sts., Sa, Francisco, 29,48 acres in Milpitas 
and 4 .70 acrés in Sunal, Calif, Exchange consummated March 
18, 1955. 


MILPITAS, CALIF. (10) 
99-55 Milpitas & Sunol portion of WP=SR&D exchange of land: 
Exchange 60,000 sq. ft. of WP property at 3rd & Arny Sts., 
San Francisco, for SR&D land as follows: 20,000 sq. ft. at 
Tulare & Tenn. Sts., San Francisco; 29.48 acres im Milpitas 


and 4.70 acres in Sunol,Calif. Exchange consummated March 18, 
1955. 


76-55 Construct 39' extension to team track #43, 3=car unloading 
platform, misc. paving, and 110-volt electric outlet, at 
Milpitas,Calif, San Jose Branch. 


170-54 Improvements in connection with the development of industrail 
lands at Milpitas and retirements in connection with sale of 


lands to Ford Motor Co, (Part of Item 9 — 1954 Budget) 


16755 


(11) 


Retire 181.8' PG&E spur track including 1 & TO at Milpit 


San Jose Branch, 

Install 2 flashing light signals and treitre wigweg at Xing 
#4G=-10.1, north of Milpitas, MP 10.1, San Jose Branch, 

Retire house, 2 bars, and 3 sheds on former Fountain Property 


at Milpitas, San Jose Branch, Calif, 


Sell 5.27 acres near Landess Ave. to E.P, Houghton & Co. 
Milpitas, San Jose Branch, Calif, 
Construct 1,426' spur on G0-15 Bais (WR 686!, Industry 740! 


to serve Westwarehouses, Inc. north of Curtis Way, Milpitas, 
Calif, 


Sell 5:56 acres of land to Spep for Westwareho 
Curtis Way, Milpitas, Calif. 


uses, Inc, at 


MILPITAS, CALIF, (2) 
Install carrier phone circuit from can Francisco to Milpitas 
San Francisco, Calif, (Part of 1956Budget Item 59) 
Install carrier phone circuits from Milpitas to San 
Francisco and Stockton, Milpitas & Stockton, Calif. (Fart of 
1956 Budget Item 59) 


Construct 3,908! drill track and 2,184' of spur trackage on 


GOm1l5 Basis (WP 859') to serve W.R. Ames Co. near Landess 
fve, and Dempsey Road, Milpitas, San Jose Branch,Calir, 
Install 73 switchpoint pprotectors on yard switches as 
follows: 6 Cakland, 5 Fruitvale, 6 Milpitas, 6 San Jose, 
25 Stockton, 10 Sacramento, 10 Orovillle and 5 Keddie, 
Calif. (Part of 1956 Budget Item 25 = 1956 Budget Item 26). 


a ae oe s (13) 
261-56 Deed to SR& D Co, 19,845 sq. ft. of property bounded by 
Tennessee, Marin, Third and Army Sts., San Francisco, Calif. 
(exchanged for 7.35 acres of SR&D land in Milpitas, AFE 262-56 
Acquire 7.35 acres: from SR&D Co, (exchanged for WP land in San 
Francisco = AFE 261-56) on Dempsey Road, Milpitas, Sen Jose 
Branch,Calif, 


Instell mercury vapor floodlightingnin yard, Milpitas, Calif, 
Sell 5.68 acres to Milton Meyer & Company on Landess Ave, 
Milpitas, Calif, 

Install 2 flashing light signals at Calaveras Road Crossing 
No, 4G-10.8, near Milpitas, San Jose Branch,Calif, 


Sell 22,81 acres of land to Alphaduct Wire & Cable Co, near 
lamdress Ave, Milpitas, Calif. 


aye. 23 


© foot drill track extension 100Z W.P., and 


Ag. 
oot spur track on G0=15, Supp. 1, Besis to 


lew Process Chemical Co., Milpitas, Calif. (Part of 
2m » 1957 Industriel Budget) 
Construct: 596' spur on G0-15 Refund Basis to serve 


Holland Hitch Company on Ames Avenue, Milpitas, calif, 

(Part of Item 7 - 1958 Industrial Budget) 

Improve 1,660 feet of Curtis Way from State Highway 17 to 
Western Pacifie Yard Parking Lot for dedication tothe City 
of Milpitas. 

Improve team track area near Calaveras Road, Milpitas, Calif 
Repurchase 22,81 acres of land-sold to Alphaduct Wire and 
Cable Company under AFE 109-57 at Milpitas, California, 
Extend 10" sewer line 1,286! along Landess Avenue, Milpitas, 
Calif, 


Sell 4.884 Acres of Western Pacific land to John W. Jones 
of Milpitas, California. 


MILPITAS, CALIF, (15) 


Pay Assessment No, 25-14-9 covering Western Pacific's 
Proportion of Milpitas Sanitary District's Project No. 
1960-61, 

Construct 640 foot spur track on the GO-15. Basis to serve 

Pipe Linings, Inc., at Milpitas, California. 

Construct 825' wye track to Ames lead from San Jose min 

branch at Milpitas, California. 

Sell 22,81 acres Western Pacific land to Pipe linings, Inc., a 
Milpitas, California, 

Provide flangeway liner and miscellaneous improvements to 

various tracks account of construction of piper Drive, Milpitas 

Construct 605! spur en GO-15 Basis (HB-CP:108' CP-End:497' ) 

to serve John Wiley Jones Company, Inc., at Milpitas, calif, 

Construct 488' spur track on the GO-15 Basis to serve 

Beneke Corporation at Milpitas, calif. 

Retire rip track power line account of wind and storm 


damege, September 2, 1961, Cap water and air risers 
below ground level. 


117-62 


42-62 


two No. 8% turnouts, Milpi 


MILPITAS, CALIFORNIA (16) 
——— Ee 


Sell 1.488 acres of wp land at M 


ilpitas, Calif. to Elmo. R. 
Ferrari. 


Install culverts provide "Vv" ditches to correct poor 
drainage condition along "A" and "p" leads, Milpitas Yard, 
California. 


Relocate 800! of Track #43, modify platform and ramp and insta 
concrete bumper to accommodate "Lo-Deck" and standard 85! 
Multi-Level cars at Milpitas, Californie, 

Exchange on an even basis 1,118 sq. ft. of wP property for 
1,156 so. ft. of SRE&D Co. property - all at Milpitas, calif. 
Extend Track No. 15 = 908! 
to connect with "5" lead, 


westerly and 705! easterly, 
including installation of 
rnia.e. 


3 


tmoanire 127 


©’ 
OrKO 


if 
aa t 


al 


Qs 


Convey without monetary consideration 1,972-5 
square feet of land to Elmo E. Ferrari 


82-65 Install two #8 flashing light signals at Capitola 
Ave., Joint with City of Milpitas. 


47-65 Improve 3,000 Sq- ft. of paving team track near 
Calaveras St. to serve Nitram, Inc. 


MILPITAS, CALIFORNIA 
ee NLA 


Construct 100! ranp and paving 


property north 


Tarrart 
vee CAL Le 


Part I; Construct a 1,590! drill track. Part II: Construct 
a 480! Spur track on the GO-15 Supplement IK Basis (WP Portio 
HB=CP: 105' Ind. portion CP-End:375') to serve Pierce & 
Stevens, 


Part I: Construct 5,480! of Drill Track No. 7 and.3} 
including four turnouts and other miscellaneous work, 

Part II: Construct 2,515' Drill Track No, 17; 180' cross- 
over, and relocate paved road area, 

Part III: Construct 750! runaround Track, No. 41, and 
800' spur track, No, 42, all to serve Ford Motor Co. 


163-66 Widen Di xon Road and install one Flashing light signal and 


Automatic gate arem at Crossing No. 4G-8.9 - 


(19) 
Purchase 0.94 Ac. of S.R. & D. Co. Property for WP Wye Track 
Install three flashing light Signals at Crossing No, 4=G—12 ,3 
on Landess ave, 50/50 u/ City of Milpitas 


Construct 640! of track and provide ramp, paving, and lights 
to serve Convoy Co 


Construct 1,120! of Track 
320! of Tracl 


wt or TSH, |. toa} 
z » Including Two furnouts ) 


» including three turnouts, (Relocate 


t Ford Motor Co, 
Construct a 407! Spur Track on the GO-15 Basis Suppl. #1(Refund 
Basis (WP Portion HB to CP 125!; Industry portion CP to End 
282') to Serve Sés Vending Machine Co. (Industry to Construct 
Own portion by outside contract. 


Purchase from Convoy Co. 13.024 Ac. of land, together with 
all Improvements thereon. (Deed Date 2-28-67) 


(20) 


MILPITAS; CALTRORNTA 


Part I: Sell 9.293 Ac of Land to Fed Pac. Elec. Co. 
Part II: Exchange on an even basis 4,178.5 sq. ft. of WP 
land for 2,478 sq. ft. of Southern Pipe Co. land. 


Construct two spur tracks on the GO-15 Basis - a 1,011! spur ay 
@ 595' spur; install 182 lineal ft. of corrugated metal pipe= 
all sto serve Federal Pacific Electric. 


Construct a 1,113! spur track on the GO-15 Basis (WP. HB to B 
Propety Line -937' ; Ind. Property Line to End 176') 
to serve Modern Drywall. 


PART I: Construct 3,690! siding, one 214' Crossover and one 
600! lead track. 

PART II: Construct 1,990 yard Track No. 18 

PART III: Provide Signal Facilities in yard area. 


Purchase "A" frame gantry crane; construct 465! of track with 
290' gantry track 65'x12' ramp and platform; provide 7,145 sf 
of A.C. paving. 


CALIFORN (21) 


© 90 portable Bridge Plates and install ni 


he storage 


r onal 
4d0d1%2 L 


82-69 


172-67 
150-69 


CRB roadway. 


Install 108,570 SF of paving, including eight floodlights, to 
provide auto storage area for use of Hadley Auto Transport 


Pay WP's proportion of Calaveras Road Overpass 


Retire existing timber platform and construct a new piggyback 
platform and ramp; pave trailer parking area with concrete 
landing strip and also pave trailer handling work area 


26-70 Install drainage in yard area 


59-71 Gonstruet WP pertien (HB Preperty Line: 
serve Alpha Beta Acme Distributien Genter at Milpitas, Calif. 


370') ef spur track te 


MILPITAS CALIFORNIA (24) 


Purchase new multi-level leadi 


ng-unleading device and impreve 
team track faci fs 


ng paved area leased by 
all at Milpitas, Califernia, 
636" spur track en the GO-15 Basis (WP pertien 
Industry pertien CP~End: 509") te serve Martin 
erperatien, Milpitas, C lifernia, 


Genstruet a 630' spur traek on the GO-15 Basis (WP pertien 


HB-CP 130! Industry pertien CP-Ead 500") te serve Wiley ¥ 
Jones Chenical Ce. 


Purchase Cushman Portable Welder, Air Compressor and Grinder 


5\ 


MILPITAS, CALIFORNIA BY (25) 


Construct 295! of 1" water line and replaee 105" of 2" 
water line-all for caboose and yard use, 


Construct a 3,450! drill track, including three street 
Crossings, to serve some nine industrial sites at Milpitas, 


*Acquire One 3-ton Fork Lift to Replace Worn-out Krane 
Car No. 4 at Milpitas, 


Replace three flashing light signals with three flashing 
light signals supplemented by automatic gate arms at 
Iandess Avenue, Crossing No. 4G-12.3, Milpitas, Calif. 
at joint expense of County ant the Western Pacific, 

Also install three additional flashing light signals 
suppleMented by automatic gate arms at County's sole 
expense, 


TAS , CALIFORNIA 


-= — . Tinea 

to buildings 
(NCE). 
(NCI 


wi 


, 


Construct a 637" spur tack on the GO-15 Supplement I 
Basis (WP portion HB-CP:128'; Industry portion CP-End: 
509") to serve Holvick, deRegt & Koering at Milpitas, 
California. 


Construct 8,745' of new tracks, relocate 6,720' of track 
and provide drainage and lighting - all in connection with 
expansion of Milpitas Yard, San Jose Branch. 


Construct Western Pacific portion (HB-CP=128') of a 435' 
spur track on the GO-15 Suppl. I Basis to serve Familian 
Pipe and Supply Company in Milpitas (Industry will 
construct and pay for their own portion). 


102-74 


MILPITAS, CALIFORNIA (27) 


Construct Western Pacific portion (Hb-CP=128') of a 442! 
spur track on the GO-15 Supplement I Basis to serve Sierra 


Chemical Company at Milpitas, california, 


Purchase 218 feet of 85# track, Including crossing, from 
Henry J. Kaiser Company in Milpitas, California. 
Construct a 12' X 26'-6" addition to the existing office 
building and expand existing truck fueling facilities for 
the use of Hadley Auto Transport - all at Milpitas, ca. 


Purchase Labor Saving tools and Equipment. 


Sell 0.796 of an acre of Western Pacific land at Milpitas, 
California, to the City of Milpitas. 


MILPITAS, CALIFORNIA (28) 
ee CALTPORNIA 


71-75 Improve drainage and roadways at Milpitas Yard, 
Milpitas, California, 


78=75 Purchase second=hand multi-level automobile loading 
ramp for use at Milpitas, 


16-76 Pay one~half of western Pacific proportion of Abel 
Street Overpass in Milpitas, california. 


22=76 Purchase Labor=sving Tools and equipment for 
Car BEYEXHYXEKE Department, 


10-77 Pay second half of Western Pacific proportion of Abel 
Street Overpass in Milpitas, CA 


MILPITAS, CA (29) 


Exchnage on an even basis 0.20 of an acre of Western 
Pacific land for 1.44 acres of land owned by the city 
of Milpitas, CA 


Construct WP portion (HB — CP) = 128') of an 870! spur 
track on the GO-15 Supp. I basis to serve Holvick, Deregt 
& Koering warehouse in Milpitas, Ca. Part I 

Construct industry portion (CP- PL = 56') of spur track 
located in Yosemite drive. Part ITI 


Construct a 4,425 drill track and a 1,000' runaround 
track, at Western Pacific's expense, to serve the Western 
Pacific Railroad South Bay Industrial center in Milpitas. 


Sell 1.40 acres of Western Pacific land to c-T Trading Co. 


Construct 1,059 L.F. of chain link fence at Vehicle Loading 
Facility. : 


MILPITAS, CA (30) 
Maire atk a 


Purchase New 3-Ton Forklift and retire old worn out unit. 


Purchase two sets Simplex #13318 Hydraulic Car Jacks for 
use by Car Dept. and retire Duff-Norton Jacks. 


Construct W.P. Portion (H.B.—P.L.=256') of A 682! Spur 
Track on the modified Go-15 basis to serve Distron 
Distribution center. 


Construct W.P. Portion (H.P.-c, p.= 142') of 653' Spur 
Track on the GO-15 Supp. I Basis to serve Holvick, deREGT 
& Koering warehouse No. 1 at Milpitas, CA. 


Part I: Construct ¥.P. portion (H.B. =~ C.P,. = 174') of 

a 1,155' spur track on the Go-15 Supp. I Basis to serve 
Lincoln Property Company, Inc, at Milpitas, California. 
Part II: Install track crossing and relocate Familian Eee 
Spur to accommodate Lincoln Property's spur - all at 100 
W.P. Expense. 


MILPITAS (31) 


Construct Western Pacific portion (H.B. - C,P. = 126') of 
a 324' spur track on the modified GO-15 Supp. I Basis to 
serve Palletfex Corporation. Railroad will pay 50% of cost. 


Construct Western Pacific portion (H.B.-C.P. = LISA VSOL -a 
478' spur track on the Go-15 Supp. I basis to serve Tube 
Services Company. 


It is proposed to construct a 12' x 26' addition to the 
drivers' and dispatchers' room and a 23' x 20' addition 
to the existing office (Bldg. 2518) for Hadley Auto Transport, 


Part I: Improve 3.5 acre team track area with paving,’ drainage 
fenting, and lighting, 

Part II: Impove 2.00 acre site with paving drainage, fencing 
and lighting for lease to Hadik, Auto Transport 


MILPITAS, CA, (32) 
pcr ae Soca MSY 
Construct WP portion (HB-cP = 


135') of a 761! spur track on 
the GO-15 Supp. I basis, 


to serve Fearn International, Inc, 
114-79 construct wP portion (HB-CP = 133')of a 492! spur track to 
serve Pacific Rice and Oil Company at Milpitas, California, 
Part I: Costruct WP portion (HB-CP = 117') of a 982! spur 
to serve Lincoln Propertios Warehouse "B" on G.O. 
15, Supplement I, basis, 

Relocate turnout, shift 100' of track and construct 


220' additional track on G.o. - 15 , Supplement I, 
basis, 


Part ITI: 


Part III: Construct an 840' runaround track at Railroad Expense 


Construct WP portion (HB-CP=142') of a 685' spur track to 
serve Cadillac Fairview on the GO-15 Supplement basis. 


Purchase 14.95 acres of land in Milpitas from Standard 
Realty & Development Co. 


Ji=62 


MILPITAS, CA. (33) 


Construct Western Pacific portion (HB-CP=143') of a spur 


track to serve McCall's Properties, Inc. on the GO-15 
Supplement I basis. 


Capitalize local improvement district assessments for 1979, 
1980 and 1981 on Western Pacific property at Union City & 
Milpitas. 


Construct Western Pacific portion (HB-CP = 133') of and 875 
foot spur track to serve Bottomley Distributing Company on 
the GO-15 basis. 


Capitalize local improvement district assessments for 1982 
on Western Pacific property at Union City, Fremont & Milpitas. 


77-82 Construct Western Pacific portion (HB-CP = 137') of an 843' 


spur track to serve Northern Industrial Properties Building "B" 


MILPITAS (34) 


20-83 Install No. 8A cantilevers at Yosemite Drive, Crossing No. 
4G-13.26C. 


46200 


A. CARLISLE & CO. 


GTATIONERY - PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, CAL. 


MOCCASIN CA : 1 
Ee an an 


Extend TCS signals on the NCE 7.6 miles between Moccas in and 


Greenville and relocate communication facilities from Keddie 


to Greenville 


MODESTO, CALIF, (1) 
ne tonic 


Retire Dodge Sedsn used by Treffic Dept. 
Purchese of Plymouth sedan for 
Dept. 


use of Treffic 


DIABLO 


50-79 


Capitalize improvements made to leased 


Microwave site, 


fr 


Ct12.Z2 . é 


Hayes Derail, complete with stand, 


Moy, Calif. (Carbona Branch) 


Constru 
250! 


14-32 Construct 500 foot spur track. 


C-65-35 _ Retire 519 foot spur track at Moy, Calif, 
{Carbona Branch) 


j 7 Bs APHo) 


MILWAUKEE, WISCONSIN 
208-28 Purchase fiirniture and equipment for traffic 
office, 
C-14-40 Retire office furniture and fixtures in traffic 
office. 


Stations- N 


Back to Table of Contents 


Y MEVADA 
\yARiDoS 


Reno Breach - Install 45 Switeh Identification Plates on 
all Switehes in Valustion Section Nevada R-5. 


NEVADA - VARIOUS (OUTSIDE PL 4 (2) 


System - Install 45 Switeh Identification Plates on all 


— 


Switches im Val. Section Nev. R-1 


Various Curves MP 753.3 to MP 799.5 - Replace 1.27 lineal 
Miles of 112# amd1.18 limes] miles of 115# Reil with 2.45 
lineal miles of 119# material (78' lemgths); Relay High 
side and transpose hight Rail to low side om Various Curves. 


Fy 
(A460 


MP_780.6 and MP 795.4 


and 0.25 lineal miles of 112# rail with 119# mterial (78? 
lengths) 


- Replace 0.24 track miles of 100# rail 


158-69 


leas 
Sa Se 


where 


NEVADA — VARI 


OUS (Outside P.T.) 
tee Ao hee 


Material fer censtructien 
ef Way fence on beth sides o 


Furnish 


ef 2.24 lineal miles of 
Right 


f track between MP 720.15 
te MP 721.20, Nevada, 


General retirement of tracks ne lenger required fer trans- 
pertatien purpeses; 


alse accomplish necessary signal changes 
in cennection with track retirements, - all in Nevada eutside 
Paired Track and net included in Jeint Line tracks, 
Equip three trailer eourts with new 1,000 gallen propane 
tanks at various leeation, joint Line Area Nevada 


Replace 0.23 track mi 
in curves Nos, 783.5 
Joint Track 


¢ Of 112# rail with 119# material (78") 
and 784.3 all eutside Paired Track and 


(Outside Pp 


- Replace 0.34 trac 
rail with 119# mterial (78! lengths) 
curves between MP 776.7 and MP 782, 5, Nev 
Outside Joint Line and Paired Track pba 
MP 464.0 - MP 487.11 - Install flash flood detectors 
at twenty-two locations between MP 464.0 and MP 487.11 
in Joint Line area, Nevada, 


3 he 


o © * 


Paire 


Curve MP 488.3 - Replace 0.43 track miles of 119# rail 
with 136# material (78' lengths) in Curve MP 488.3 
JOINT LINE AREA, Nevada. 


NEVADA - VARIOUS (Outside P,T,) (7) 
Ete 2 Te) 


Install culverts at mp 429.36, MP 447.49 and MP 454.85 - 
JOINT LINE AREA, NEVADA, 


Replace 0,44 track miles of 112# rail with 119# welded 
material in main line curves between Mp 778.5 and MP 
787.0 outside Joint Line and Paired Track areas. 


Replace 0,70 track miles of 1324 rail with 136# 
welded material in curves 549.0 and 592.5 in Paired 
Track area, Nevada. 


Replace 17,97 track miles of 100# ~ 1124 rail with 119# 
material (Continuous welded) in main line and provide 2" 
ballast cushion, Also replace five 100# - 115# turnouts 
with 119# material, 


NEVADA-VARIOUS (Outside P.T.) 
te Fete) 


Replace 0.24 track mile of 112# rail with 119# 
(Continueous welded) material in maine line curve 
MP 800.3 — Outside Joint Line and Paired Track 


areas. 


Retire various roadway buildings and facilities no longer 
required for railroad purposes in the Joint Line Area, 
NV. 


Relay 1.38 track miles of 112# - 1154 rail with 119# 
welded material in various main line curves outside 
joint line and paired track area in Nevada. 


Construct one concrete portal to replace timber portal 
at west end of MP 753.69; tunnel 43 


6-79 M.P. 810 to M.P. 820 ~ relay 10.00 track miles of 115# 
rail with 119# "continuous welded" material in main line and 
provide a 2" ballast cushion. Also, replace 2 115# No. 14 
turnouts with 119# material. 


(9) 
NEVADA ~ VARIOUS (Outside P.T,) 
Outside PLT.) 


12-79 Replace culverts nos, 407.41, 


407.47. 430.84, 433.30 ana 
435.70 in the Joint Line Area, 


Nevada. 


46200 


A. CARLISLE & Co. 


STATIONERY - [PRINTERS 
251 BUSH STREET 
SAN FRANCISCO, CAL. 


NEW YORK CITz; 

Capitalize value of furniture moved from 

Milwaukee and Cleveland. 

Fitting up traffic office located i 

Fifth Ave Bldg. 
off-line general 
icinnati, Detroit, 
City, 0,aha, 


Pittsburg, Portland, Seattle and St.Louss,Sys 


Purchase 10 Silentel accoustically-upholstered steel 
cabinets to deaden noise of teletype machines in General 
Agents' offices at San Jose, Portland, Seattle, Salt Lake, 
Omaha, Detroit, Cincinnati, Pittsburg, New York and 
Washington, 


46200 


A. CARLISLE & CO. 


STATIONERY - [PRINTERS 
261 BUSH STREET 
SAN FRANCISCO, cal. 


~y Portree 


46200 


A. CARLISLE & Co. 


STATIONERY - PRINTERS 
251 BUSH STREET 
GAN FRANCISCO, CAL. 


NORTH BATTLE MOUNTAIN 
ee 


Erecting a 24' x 24! frome dwelling 
tool house and, Bie ag 


.< 


outhouses 
Maintainers 


QD : z 
“of ° 
FaCiLeEc 


hout t 


vu 


replacemen 


Install sdinitaee not 1444 oe in Agent's dwelling, 2 
telegraph operatro's dwellings and signal main- 


tainer's dwelling at No.Battle Mountain, and in 
Signal Maintainer's dwelling at Golconda, Paired 
Tradk - Part Item49 - 1948 Budget - S.P. approval 


required, 

Construct 12'x32' frame dwelling complete with 
contents for use as telegraph operators abode, 
"Paired Trak" = Not included 1948 Budget - 
S.P. approval required) 


NORTH B&TTLE 
239-51 Construct & install 16 900# capacity standard ice boxes, one 
each at Bliss, Red House, Ellison, Russell Sr No.Battle 


Mtn, Rennox, Dunphy, Cluro, 


on 
4 


onka, Hunter, 


Ryndon, Elburz, Halleck & Deeth. Construct & install 3 2100 


Capacity standard ice boxes = one each at Golconda, Kampos 


“4 


Béowawe, Nevada P ection Gangs. 


(Rart of Item 116-1951 Budget - S.P, approval required). 


approval required) 
lorth Battle Mountain 
s 3 
Nev. "Paired Trgck" (S.P.Co. approval required) 


Retire various buildings in Nevada (Paired Track area) 


(4) 


btain commercial power for TCS 
Mountain, Nevada. 


NORTH BATTLE MOUNTAIN, NEVADA 
: : 
147-59 Retire generator station and o 


carrier house at North Battle 


ee ___NORTH BATTLE MOUNTAIN NEVADA _ (O=-1) 


0-504 Install floodlight at Train Order Delivery Mast 
(Not included 


at North Battle Mountain, Nevada, 
in 1949 Budget) 


NORTH CHANNEL BRANCH LINE (1) 
a 


60-78 Retire and remove 7.44 track miles of the North 


Channel Branch Line, including the Smith canal Bridge, 
in San Joaquin County, CA. 


(ALL A.F.E'S.) 
NORTHERN CALIF, EXTENS ON (1) 


Construct a new line of railroad in a general 


northerly direction from a connection with 
existing main line of TheW.P.R.R.Co, at Keddie, 


County of Plumas, to a poin f connection with 
the proposed line o 
Co, near the Town of 
State of Calif. 
Purchase perpetual easement 
driveway to W,P. stockyards 
Little Valley, Cali (N 
replace 44 


1983449,5) 
<tension, ) 


105=52 


(ALL A.F.E'S,) 

NORTHERN CALIFORNIA EXTENSION (2) 
Construct 8!x16!x5! redwood sand trap for 
corrugated iron syphon at M.P. 14.56 (Northern 
California Extension) 

Graveling &« surfacing road on WeP. property lead= 
ing from the county road to station, at Almanor, 


Ne CE, 
Installing tie plates in east end of side track, 
Almanor, Calif. (Northern Galitornia Extension) 


m rad a P ia 7 re ra) AT . = 
' anafamning Aanranrtatar 737271306 ak Monroe : fat) 
iransier 85: SVL CUlLatvs « : l Jit VS = { 


ting Machine from Northern 
r HNenvartment 


to Motive Power 


(ALL A.F.E?S, ) 
NORTHERN CALIFORNIA EXTENSION (3) 
a oe RIN 
Construct 1170 lineal feet of woven wire stock 
with three sets of gates near Mile Post 


s 


Northern California Extension, Little 


timber se and 
Tunnel No, | 4ngineer 
Station 19424093) Mile Post 
California Extension, 


: : 
ixytanatnr 
+ ULCNSLON. 


Install 31 additional timber sets and resetting 60 


timber sets in Tunnel #3, M.P. 2.61, Northern 
Califofmia Extension. 


(AIL A,F,E!S,) 
NORTHERN CALIFORNIA EXTENSION (4) 


Purchase perpetual easement for public livestock 
driveway to the W.P, Stockyards and install 3 
property markers, near M.P, 96.0, Little Valley, 


Calif. (N.C.E.) 


ator at Little Vallev.calirp 
ina tox Little alley,C: 
Construct 10,710 linear feet of stan 
of way fence between M 


California “xtension, 


bi ae bts 30) 
7) VALIFORNIA EXTENS STON 


easement for public 


California 
Retire 6,000 
relocate wat 


line to stockyard, and con= 
walk on both sides of 
96,01 (N.C...) near Little Valley, Cakif, ° 
n = 24"x36' corrugated yon culvert, and 
fPiyl in WP. Linde £4 roadway on 
= anche a rHeSyecsanes 10-25-35 
= I7@65, 


iblin Property opvosite Engr, St 
£ 


Ww 


Y <1 ZQ 
MCP. 13.68 Northern Californta’ Breen ston? 


(ALL A,F,E!S. ) 


CAT TRAD BY TONATO TAN 
wAL LE ORN TA BALIN TON 
rn 


“le Fe 


Extanatioan 
SACOCNISTON, 


75 track feet of outfib sv track 


Valley,Calif. (Northern California 


stand-by pump and diesel engine at 


Valley, Calif. Northern Calif, E 


85# canted tie plates with 10" 


+4 + : Rnidqac 
CLE ple LOS, bridge 4 
Exte 


2 


(All A.F,E!S) 
ar NORTHERN CALIFORNIA _ EXTENSION (7) 
Construct 650 ft, Spur track to serve Setzer 
Box Company at Greenville, Calif. (Northern 
California Extension) 


aterial betwe 
and on Northern Californ 
during period July 1, 1954 to December 31 2193 
Construct 1600 foot side track at M,P, 81, 
Northern California Extension, 


Install 36"x401 corrugated iron culvert at 


Engineer Station 4886.50, M.P, 111.46, Northern 
California Extension, : 
Place additional riprap and res embankment 
at Poison Lake, between M.P and 70, Nothern 
California Extension, 


(All A.P,E's) 
NORTHERN CALIFORNIA EXTENS ION (8) 
ne eetnntsneoowonnrnianmenonetconer 


Install additional rail anchors en Pit River Bridge 
Mile Post 108,39, Northern Calif, Extension, 

Retire remaining portions of water station con- 
Sisting of tank and column foundations, 14" 

well, pipe line and power line, at Norvell, Calif, 
Northern Galas Extension, 


nstall ~ 
) 


‘ * as 1935 
ls : rere vw sly oe . 


completing to full standards, 


of Northern Calif, 


iplete at ti 
ned over to operation, 


137-35 


0-90-36 


127-36 


129<36 


225-35 


(All A.F.Ets) 
NORTHERN CALIFORNIA EXTENSION (9) 


Install other track material between MeP. 10,725 
and M.P, 319.15, and on Northern California 
Extension, during period July 1 to Dec. 51,1935, ° 


Cry ee ” 
575! outfi = ur 


Nate A Sonn — be . - 
nstruct and remove temporary 
KT Ta 


DD OH g 
Shae |! ie 


rack at west end of Tunnel f ED 
Construct 4 refuge platforms on Pit River Bridge 
M.P,. 108.39 NCE 

Construct 99 foot extension to spur track serving 
Setzer Box Company, Greenville, Calif. NCE 


Install other track material between M.P.34.0 to 


+ 


P. 64,0,.Northern California Extension during 


period Jan. 1, 1937 to June 50, 1937. 


246-37 


0-107-39 


104-39 


(All A AF oe ts) 
NORTHERN CALIFORNIA EXTENSTON (10) 
ENS LON 


Install Channel Tie Plates on low rail on Bridge 
4.41, Northern California Extension 


Replace Thirteen-15 foot 

with fill, Bridge 3.79, 

Installing two refuge platforms on steel girder 

bridge, M.P. 4.41, Northern Calif. Extension, 
Tunnel No.6-M.P.21.03 - Replacing timber foot- 
blocks with concrete in 102 timber sets, 
Construct and remove 400-foot temporary outfit 
spur at M.P. 3.71 to be used in connection with 
retimbering Tunnel No. 5. 


Construct concrete retaining walls at M.P. 1.67, 
N.C.E. 


(All A.F.E,ts 
NORTHERN CALIFORNIA EXTENSION 


72 


to Setzer Box 


Lod MCR, 

'e = Construct two skiways 
shop and toilet facilities for winter sports. 
Mf. 3.79 - M.P, 107.54 - N.c Rr, - Install 
additional rail anchors, 


» coffee 


Moh. 2isgOS. = N.C.E. = Replace timber footblocks 
—— + sae = NCE. 
CANCELLED with concrete in 50 timber sets in Tunnel No, 6, 
84-40 Almanor, Calif, - Construct frame freight shelter, 
CANCELLED 


On-118-40 Almangr, Calif, - Construct frame freight " 
102-40 M.P. 15.04, 15.12, 23.98 29.92 and 85.86 - 


Replace and insta 


11 additional corr, metal pipe 
culverts, 


108-40 


90-40 


127-40 


(All A.F.E.'s) 
NORTHERN CALIFORNIA EXTENSION (12) 


Greenville, Calif. = Construct extension to spur 


serving Setzer Box Co. 


Little Valley, Calif. —- Construct extension to 


spur track serving Butte Valley Lbr. Co. 


M.P. 0.5 = Construct 1100 ft. line change and in- 


stall 6'x6! reinforced concrete culvert with 735! 
18" perforated drain pipe 

Almanor, Calif. - Capitalize value of track 

on right of way and retire 1335' of track off 
right of way formerly serving Fruit Growers 
Supply Company. 


Norvell, Cal. - Retire 2200 lin. ft. of old 
roadway from depot to county road. 


(All A.F.E,'s) 
NORTHERN CALIFORNIA EXTENSION (13) 
MSHI ORNTA EXTENSION 


Install additional rail anchors between i 


5.52 and M.P, 108.39, 
§ £6 lin, 


Mile Post 9.29 - 9. 45, N.C.E. = Replace three 


15' spans redwood pile trestleswith creosoted 
pile trestles. 
M.P.111.00 - N.C.E, - Install 24"x24! corr, 


metal pipe culvert; construct 600 ft. outlet 


ditch and 800 ft. French drain, 


= 
(Al 
pees 
EK 


12-42 mp 
plstes with Standard 
bridges, end redrive 
52-42 Replace 50 miles ro) between 
MP 50.25 end 65,37 and MP 76.90 ang ps i 
MP 50.25-67.35 & 76 .90-111,78 N.C.E, 


59,884 additionel SH 


(S, N.C.E, 
~~ Instat 


62-42 


So# tie plates to fully equip 
passing track, Sidings and spurs, 

wp . a Re? 2 5 SD: c fe 4. of 5 
MP 2.6] Replace 215 f Cb Of + 


imberlining 
Tunnel #3 


anc 
ana 


» With concrete lining 


C) are = a a 479 
Uso = 71 


= 


— S445 Side nill eut 


+ Ue 


i Pf 
Ret ele 


tracks be tween 


— 


ReFeBe 
(17) 
SSL Lins feet-or 


= OS 1s0', NO, 4 


15"x20! iron pipe west leg 
install 15"x19! iron pipe 
Culvert No. 31.74. 


149-46 Install planking at 114 motor car setouts between 


MP 3.5 & MP 205.1, and between Mp 0.0 to MP 111.8, 


N.C.E. in accordance with Standard Motor Car Setout 


CE-S-50=C (Revised=December 5, 1946) (Not in 


1946 Budget) 


NORTHERN 


Je — 44.41, 14 


Capitalize value of 654' temporary outfit spur to 
be made permanet at MP 21.03 - N.C.E. Capitalize 


value of 761" temporary outfit spur track to be 
made permanent at MP 21.63 - N.C.E. 


Retire winter sports facilites,consisting of 
5'x6' frame coffee shop, 2 5x5" frame portable 
toilets, 2 skiways and 1 shed and upski, all at 


Novell (Retirement without replacement - not 
included 1947 Budget) 


NORTHERN cat erm EXTENGT on 
+. ws ’ 


iY ae Sew ie Sh) ait, MALIGNO] 
ee et 


164-48 Construet 50! Westerly extension tp retaining wall 
at Mp 1.9, N.C... (Not included 1948 Budget) 
C-37-49 Retire east & west wye track and turnouts from 


Switch point to heel of frog conhetting wi th 
Red River Lumber Co, tracks at m 


EXt. Poison Lake,Calif, 


Retire easterly 302.5! stock yard track 
turnout of house track forming Crossove 
Calif, 


Coane 


outs with 


. 


Install protective signs at private road cross- 
ings on main line between MP 3-5 amd 378.34 and 
on N.C.E. between MP 0.0 and 111.8 (Part Item 
53 - 1948 Budget) 


Switch and 
Be — all on Northern CGslif 


A Va 


in two fixed stations, Keddie 


2 peas to provide train radio commmnication on N 


Cal, Extension, (Part ? 1952 Budget) 


wT ON + 
Ate Valls 


” timber lining with 1g" concrete lining an 
replace § with 24" concrete lining, 


ck ft. of concrete footings 
#6, NeC.E. (Item 79 ~ 1959 Budget ) 


Install 156.5 tra « All in Tunnel 


Install 50 8H switch point 
NCE, Calif. (Item 22 — 1953 
Provide 8 portable telephones, 
furnish all sections 
Bieber, N.C.E, Calff, 


locks at varicus locations on the 
Budget ) 
complete with line poles, to 
improved communications, Keddie to 

(Item 46 - 1953 Budget) 


__C=30—53 


eits IG > 


Retire various steam locomotive fue 


1 and water faciltieis at 


Berry Creek, Bloomer, Blinzig, Pulga, Merlin, Belden, 


Virgilia, Keddie, Spring Gafden, Blairsden, Greenville 
Westwood, Halls Flat and Little Valley, 
cistern and pressure system at Halls Flat 


(Psrt of Item 68-24-1953 Budget) 


Install concrete 
& Little Valley, WN 


and remove 761! outfit cpur_at MP 21.63, N.C.E.Cali? 
Retire west switch & 88! of r 


= 
epair track and 382.9% oil 
spur at Westwood,N. 6.x, Calif, 


Retire carrier telephone equipment at Sieber, Calif, NCE 


ction housé 


satrractvod 
;stroyeda 


- Lr s» =| 
| Westwood, 


ALL A.F.E'S, NORTHERN CALIF, EXTENSION )23) 
Construct two concrete retaining: walls (140! end 60! in length 
for proposed line change at MP 5-25, N. C.E. (Item 21 - 
1955 Budget) 


Skeletonize and raise 13.5 mileg of MIL 
between MPs, 53.5 and 67, Northern Cal 


(Item 14 - 1956 Budget ) 


3" on Oreville Ballast 
if, Extension, Calif, 


Construct 463! Spur on GO-15 Basis (WP 163' HB—Cp) to serve 
Mt. Lassen Cinder Co. at Pdison Lake, NCE,Calif, 
Construct 304! 


of track including 2 turnouts to double end 
Ellingson Lumber Co, loading track at Jellico, NCE, Calif. 
Install 4,000 gallon concrete cisterns and retire existing 
cisterns at Indian Creek, Norvell, Lodgepole and Jellico,NCE, 
Calif. (Item 94 - 1956 Budget) 


ALL _A.F.E'S, NORTHERN CALIF. EXTENSION (24) 


Replace coal heaters with circulating gas heaters in depot 
building at Greenville, NCE, CALIF, (Item 44 = 1956 Budget) 


Install 24 rail lubricators on the N.C.E. (Item 29 #1956 
Budget), 


Retire from accounts .630 acre quitclaimed to State of Calif. 
at Greenville, NCE, Calif, 

Install automatic gas~burning switch heaters at each end of 
Siding, Norvell, NCE,Calif, (1957 Budget Item 25) 

Install 23,500 8x13 tie plates in main line and NCE and 
2,000 SH 8xll tie plates on San Jose Branch, Western Division, 
Calif. (Budget Item 28 ~ 1957) 

Install two flashing light Signals at Taylorsvill 


a tne - faa T 
Vrossing 4i=$.7, near Crescent Mills, N CE, Calif 


is] 
J 
. 


YORTHERN i " (25) 
46-58 Skeletonize and raise 3 miles of main track 6" on Oroville 


#1 ballast between MP 72 and MP 75 (NCE) Calif.(Item 10 - 
1958 R&EModernization Budget) 


Raise 2.77 Miles of main track 2" between MP 93.25 
and MP 96-02, 


vxelevonize and raise 6.77 mites-of main-track—6"—on Garfield 
slag ballast at various locations on the NCE, 

Extend siding 2,520' (940! west end; 1,580' east end) and 
retire 1,324.2! stock track at Halls Flat, 


Replace 18' timber ballast Deck w/ 18' Concrete Ballast Deck 
on Existing Concret Abutments. Bridge No. 67.87 


r 


tend TCS signals on the NCE 7.6 
rf 


Greenville and relocate communication facilities from 
ie to Greenville 


to 


NORTHERN CALIFORNIA EXENSION — 


s 


Tunnel No.5 - Construct one concrete portal to replace 
timber portal in Tunnel No. 5. 

Dixie - Retire sidings at Cresta (MP 244) and at 
Dixie (MP 101-NCE) no longer required for transpor- 
tation purposes. 


Westwood-Mason - Install culverts at MP 42.47, 
MP 42,33 and MP 41.61 on NCE line. 


Various Location - Purchase three house trailer 
containers for use by M&S Department and upgrade 
trailer courts at Fremont, James, Virgilia, Spring 
Garden, Blairsden, Westwood (NCE), Halls Flat (NCE) 
and little Valley (NCE). 


Various Curves - Replace 2.93 track miles of 1124 rail 
with 1197 mterial (78' lengths) in various curves. 


HERN CAT TRODATTA 
HER LIFORNTA 
rhb i ty 


4i24UIN UAL 


Construct a 950' Spur Track on the Modified Go-15 
Supplement I Basis (SP Portion CP=171'; Industry 


Portion CP-End=779") to serve Weyerhauser Company 
at Westwood, California, 


11-75 Replace open deck tinber bridges Nos. 164.38 and 71.78 
(N.Ce-E.) with more permanent type structures. 


2-76 Replace 1.40 track miles of 112# wail with 119# 
material (78' lengths) in various curves, Ne Ce E.~ 


NORTHERN CALIFORNIA EXTENSION 


Relay 2.10 track miles of 112# rail with 119# material 
(welded) in various mail line curves on the Northern 
California extension. 


Relay 4.15 track miles of 100# - 115# rail with 119# 
welded material in various main line curves in California. 


Replace West timber portal with 15' long concrete portal 
section. 

Install gunite material at four areas to protect embankment 
and retaining walls near Bridge No. 1.67, Northern CA 
Extension. 

Install 360.9 lineal feet of concrete and gunite Lining with 
selected rock bolting to replace timber lining destroyed 

by fire. 


Part I of a two yr. program to extend traffic control 
signaling from east end of Almanor to west end of Westwood. 


10-79 


NORTHERN CALIFORNIA EXTENSION (30) 
————— en as EXTENSION 


Extend Robbers Creek Siding 3,090 feet westerly, M.P. 44,13, 


Replace 1.77 track miles of 112# rail with 119# material 
(78' lengths) in various curves on the N.C.E. 


Complete Part II of a two-year program to extend Traffic 
Control Signaling from east end of Almanor to west end of 
Westwood, 

Capitalize work completed through December 31,1981 for 
extension of Traffic Control Signaling from Westwood to 
Halls Flat. 


Capitalize 30 linear feet of concrete lining in Tunnel 
No. 2, replacing timber lining. 


Capitalize work completed through July 31, 1981, for 
extension of Traffic Control Signaling from Westwood to 
Halls Flat. 


NORTHERN CALIFORNIA EXTENSION (31) 


12-83 Sierra District - Install new culverts in Feather River 
Canyon and on Northern California Extension; retire and 
replace various culverts in Canyon. 


(All A.F.E,'s) 
NORTHERN CALIFORNIA EXTENSI {O1) 
0+142-40- M.P. 111.3 ~ 111.8 - PEROT right of way 
ea Oe eee OS 
fence on west side of trac 


i © Ke 


0-21" 


0~457 Install additional fire protection at Freight 
Depot, Crescent Mills,Calif. 


remove 500? tempora ry outfit 


AMI Lu 
serve B&Bs 
making 
Rr 


a 
MeeVee 


C=-27235 


100-38 Rp 
228-58 
128-39 
C-39-40 


C-2-41 


NORVELL, CALIF, (NORTHERN CALIF, EXTEN.) (1) 


Retire remaining portions of water station con- 
Sisting of tank and column foundations, 14" well 
pipe line and power line, at Norvell, Northern 


Calif. Extension, 

Construct section building, 

Installing telephone booths, 

Construct two skiways, coffee shop and toilet 
facilities for winter sports, 

Retire 2200 lin. ft. of old roadway from depot 


to county road, 
Install 10M gal.Loco.tenier tank with pump and 


pipe connections to present watersystem for 
section facilities and retire well and pump 


NORVELL CALIF, (N,C.E, ) (2) 


C-27-50 Retire easterly 302,5! 
westerly turnout of house track forming crossover 


stockyard track & 


Norvell,calif. 
Install 4,000 gallon concrete cisterns and retire existing 


167=56 
cisterns at Indian Creek, Norvell, Lodgepole and Jellico, 


N.C.E, Calif.(Item 94 = 1956 Budget) 


Install automatic gas—burning switch heaters at each end of 
Siding,Norvell, NCE,Calif,(1957 Budget ttem 25) 

5-63 Retire 2,228.5' House Track and 2,343.6 Wye Track at Norvell, 
California (NCE). 


39-57n 


